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STATE/ 

COUNTRY 


California 


Florida 


Hawaii 


n  1993 

DEPARTMENT  OF  THE  NAVY 

DOD  BASE  CLOSURE  AND  REALIGNMENT 

PROGRAM  II 

PROJ  . 

STATE  INDEX 

INSTALLATION/LOCATION 

AMOUNT 

REQUESTED 

PAGE 

NO. 

PROJECT  TITLE 

('SOOO') 

NO. 

Naval  Construction  Battalion  Center 
Port  Hueneme 


493S 

General  Warehouse 

6.402 

21 

Subtotal 

6,402 

Naval  Command  Control  &  Ocean 
Surveillance  Center.  San  Diego 


120S 

Electronic  Systems  Engineering 

6,400 

101 

Staging  Facility 

121S 

In-Service  Engineering  Laboratory 

11,000 

103 

122S 

Marine  Sciences  Research  Pier 

590 

105 

Subtotal 

17,990 

Naval  Station.  San  Diego 


332S 

Dredging 

1,540 

31 

338S 

Dredging 

3.900 

33 

Subtotal 

5,440 

TOTAL  -  CALIFORNIA 

29,832 

Naval  Air  Station.  Jacksonville 

208S 

Trainer  Facility 

3,500 

49 

209S 

Parking  Apron 

2,870 

51 

210S 

Maintenance  Hangar 

3,800 

53 

211S 

Bachelor  Officer  Quarters 

4,485 

55 

212S 

Bachelor  Enlisted  Quarters 

4.065 

57 

Subtotal 

18,720 

TOTAL  -  FLORIDA 

18,720 

Naval  Air  Station.  Barbers  Point 

255S 

Administrative  Office  Building 

3,320 

45 

257S 

Hangar  117  Reconfiguration 

3.270 

47 

Subtotal 

6,590 

TOTAL  -  HAWAII 

6,590 

IV 


STATE/ 

COUNTRY 

Illinois 


Maryland 


Mississippi 


DEPARTMENT  OF  THE  NAVY 

FY  1993  DOD  BASE  CLOSURE  AND  REALIGNMENT  PROGRAM  II 
STATE  INDEX  (CONTINUED) 


PROJ  . 
NO. 

INSTALLATION/LOCATION 

PROJECT  TITLE 

A.M0UNT 

REQUESTED 

($000) 

PAGE 

NO  . 

Naval  Dental  Research  Institute. 

Great  Lakes 

569S 

Dental  Research  Facilities  Renovation 
Subtotal 

2.980 

2.980 

149 

TOTAL  -  ILLINOIS 

2,980 

Naval  Medical  Research  Institute. 
Bethesda 

425S 

Applications  Laboratory 

Subtotal 

4.000 

4,000 

151 

Naval  Surface  Warfare  Center 

Carderock  Division.  Bethesda 

172S 

179S 

Composite  Materials  Laboratory 

Ships  Materials  Technology  Facility 
Subtotal 

3,500 

23.000 

26,500 

113 

119 

Naval  Air  Warfare  Center.  Aircraft 
Division.  Patuxent  River 

920S 

930S 

Aircraft  Technologies  Laboratory 
Science  and  Engineering  Facilities 
(Phase  I) 

Subtotal 

12,000 

54.100 

66.100 

129 

133 

TOTAL  -  MARYLAND 

96,600 

Naval  Construction  Battalion  Center. 
Davisville 

760S 

Controlled  Humidity  Warehouse 

Subtotal 

7.900 

7.900 

19 

TOTAL  -  MISSISSIPPI 


7,900 


DEPARTMENT  OF  THE  NAVY 

FY  1993  DOD  BASE  CLOSURE  AND  REALIGNMENT  PROGR-AM  II 


STATE  INDEX  (CONTINUED) 

STATE/  PROJ . 

COUNTRY  NO . 

INSTALLATION/LOCATION 

PROJECT  TITLE 

AMOUNT 

REQUESTED 

(SOOO) 

PAGE 

NO. 

New  Jersey 

Naval  Air  Eneineerine  Center. 
Lakehurst 

232S 

Administrative  Facility  Alterations 
Subtotal 

1.370 

1.370 

65 

TOTAL  -  NEW  JERSEY 

1 ,  370 

Rhode  Island 

Naval  Undersea  Warfare  Center 
Division.  Newnort 

105S 

Electromagnetic  Systems  Laboratory 
Subtotal 

13.900 

13.900 

141 

TOTAL  -  RHODE  ISLAND 

13,900 

Virginia 

Naval  Surface  Warfare  Center 

Division.  Dahleren 

267S 

Sewage  Treatment  Plant  Upgrade 
Subtotal 

33.000 

33,000 

117 

TOTAL  -  VIRGINIA 

33,000 

Washington 

Naval  Submarine  Base.  Baneor 

300S 

Administrative  Office  Building 
Subtotal 

3.200 

3.200 

77 

Naval  Station.  Everett 

212S 

Land  Acquisition 

Subtotal 

500 

500 

79 

Naw  Mobile  Construction 

Battalion  18.  Fort  Lewis 

062S 

Readiness  Support  Site  Complex 
Subtotal 

3.400 

3.400 

81 

vi 


DEPARTMENT  OF  THE  NAVY 

FY'  1993  DOD  BASE  CLOSURE  AND  REALIGNMENT  PROGRAM  II 
STATE  INDEX  (CONTINUED) 


STATE/ 

COUNTRY 

PROJ. 

NO. 

INSTALLATION/LOCATION 

PROJECT  TITLE 

AMOUNT 

REQUESTED 

($000) 

PAGE 

NO. 

Washington 
(Cont 'd) 

Marine  Corns  Reserve  Training 
Center.  Fort  Lewis 

OIOS 

Reserve  Training  Center 

Subtotal 

6.700 

6.700 

83 

TOTAL  -  WASHINGTON 

13,800 

Various 

Locations 

866S 

Various  Locations 

Planning/Design  and  Management 
Subtotal 

39.648 

39.648 

153 

TOTAL  -  VARIOUS  LOCATIONS 

39,648 

TOTAL  -  FY  1993  DOD 
PROGRAM  II 

BASE  CLOSURE  AND  REALIGNMENT 

264,340 

EXECUTIVE  SUMMARY 


BASE  CLOSURE  &  REALIGNMENT  1991 
DEPARTMENT  OF  THE  NAVY  BUDGET 


The  overview  section  of  this  budget  describes  a  generic,  universal  philosophy 
used  in  developing  budget  estimates  for  various  line  items  such  as  "Revenue 
from  Land  Sales."  The  Base  Closure  &  Realignment  Commission  (BC&RC) 
deliberations  anticipated  a  facility  construction  cost  of  $945.3  M  and  family 
housing  construction  costs  of  approximately  $130.2  M.  As  a  result  of  a 
detailed  requirements  review,  the  recommended  BC&R  91  construction  program  is 
$861.2  M  and  the  recommended  BC&R  91  family  housing  construction  program  is 
$128.4  M.  This  budget  also  reflects  an  aggressive  approach  to  completion  of 
these  clo.sures  and  realignments  as  soon  as  possible.  Consequently,  the  one¬ 
time  costs  for  construction  are  concentrated  in  FY  1993  and  FY  1994. 

The  costs  shown  in  the  "Project  RELIANCE"  section  reflect  Army  Medical  R&D 
facilities  consolidating  at  Navy  locations.  A  Navy  conjunctively  funded  MCON 
project  will  construct  additional  "Applications  Lab"  space  as  part  of  the 
Navy's  requirements  to  consolidate  Navy  and  Army  research  at  Bethesda. 

Environmental  costs  were  not  reflected  in  the  BC&RC  deliberations  but  are 
reflected  in  this  budget  as  costs  required  for  closure. 

While  this  budget  examined  the  entire  six  year  period  in  as  extensive  detail 
as  possible,  special  emphasis  was  placed  on  the  one-time  implementation  costs 
for  FY  92  and  FY  93. 
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OVERVIEW  COMMENTS 
DEPARTMENT  OF  THE  NAVY 

BASE  CLOSURE  &  REALIGNMENT  1992  BUDGET  RECOMMENDATIONS 

One-time  Implementation  Costs 


Military  Construction 

There  are  no  Construction  projects  proposed  for  FY  92.  The 
total  for  FY  92  is  for  design  funds.  Project  design  fund 
requirements  are  included  with  construction  project  totals  on  the 
Financial  Summary.  The  figures  shown  for  each  FY  are  a  sum  of 
Navy,  Marine  Corps,  and  Other  design  requirements. 


Family  Housing  One-Time  Construction  Costs.  The  following 
criteria  applies  to  family  housing  construction: 

1.  Construction  is  only  requested  at  those  gaining  locations 
where  a  net  gain  in  military  presence  is  anticipated,  and  where 
migrations  will  make  the  situation  worse  than  is  currently 
experienced  by  the  housing  complexes. 

2.  Baseloading  projections  for  family  housing  locations  are 
developed  using  data  from  the  Bureau  of  Navy  Personnel,  and  August 
1991  data  concerning  proposed  changes  in  afloat  populations  at 
PACFLT  homeports. 

3.  Only  critical  housing  requirements  (i.e.,  90%  of  the  E1-E6 
paygrade  requirement)  related  to  base  closure  migrations  are 
addressed  in  the  construction  estimates. 


Family  Housing  One-Time  Operations  and  Maintenance  Costs. 

Only  those  O&M  costs  related  to  base  closure  actions  are 
identified. 


Revenues  from  Land  Sales 

The  display  of  "Revenues  from  Land  Sales"  reflects  a 
combination  of  the  administrative  expenses  associated  with 
disposition  of  real  estate  at  each  closure  site  as  well  as 
estimated  revenues. 

Environmental  Costs: 


This  category  includes  all  of  those  projects  historically  funded 
by  the  Department  of  Defense  (DoD)  Defense  Environmental 
Restoration  Account  (DERA) .  For  some  of  the  activities,  the  FY 
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1992-97  budget  will  not  be  sufficient  to  fully  complete  cleanup. 
Additional  funding  from  some  source  will  be  required  to  complete 
this  restoration. 

This  category  also  includes  one-time  environmental  costs  for 
polychlorinated  biphenyl  (PCB)  removal,  Underground  Storage  Tank 
(UST)  removal,  asbestos  abatement  (according  to  the  most  recent  GSA 
rules),  and  other  hazardous  substances  costs.  These  costs  are 
normally  not  paid  by  the  DERA. 


gf.yipqs 

Savings  estimated  in  this  budget  do  not  represent  appropriations  or 
programmed  amounts  which  are  available  for  reprogramming  to  the 
Base  Closure  Account.  Rather,  they  represent  cost-avoidance 
estimates  important  to  the  economic  analysis  of  cost/benefit  for 
base  closure,  but  do  not  exist  as  a  source  of  funds  for  closure 
one-time  costs.  Funds  have  already  been  removed  from  budgets  and 
out-year  programs  for  these  avoided  costs.  No  further  budget 
reductions  are  available  for  these  savings  without  resulting  in  two 
cuts  for  the  same  savings. 

An  example  is  military  personnel  billet  reductions  have  already 
been  made  in  the  out-years  in  recognition  of  force  structure/base 
structure  reductions. 


/ 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  MILLIONS) 


ONE-TIME 

IMPLEMENTATION  COSTS:  Fy92  FY93  FY94  FY95  FY96  Fy97  TOTAL 


Military  Construction  29 

Family  Housing 

Construction  0 

Operations  0 

Environmental  11 

Environmental  (Supplemental)  [  19.5} 
Operations  &  Maintenance  0 

Military  Personnel  -  PCS  0 

other  0 

Homeowners  Assistance  0 

Land  Sale  Revenues  (-)  0 

TOTAL  COSTS  40 

TOTAL  SUPPLEMENTAL  COSTS  [  19.5] 


SAVINGS: 


Military  Construction  -14 

Family  Housing 

Construction  -51 

Operations  -1 

Operations  &  Maintenance  -13 

Military  Personnel  -2 

Other  -19 

Civilian  ES  [-1064) 

Military  ES  (  -87} 

TOTAL  SAVINGS  -100 


ONE-TIME 

IMPLEMENTATION  COSTS: 


(Funded  by  other  Appropriations) 


Military  Construction  6 
Family  Housing  Operations  1 
Operations  S.  Maintenance  22 
Military  Personnel  -  PCS  0 
Other  11 

lOTAL  COSTS  40 


264 

669 

8 

4 

0 

974 

0 

128 

0 

0 

0 

128 

1 

1 

1 

0 

0 

3 

60 

18 

56 

20 

23 

188 

0 

0 

0 

0 

0 

(19.5) 

48 

43 

127 

79 

34 

331 

2 

3 

4 

10 

0 

19 

17 

12 

7 

7 

0 

43 

0 

0 

0 

0 

0 

0 

0 

0 

1 

-672 

-104 

-775 

392 

874 

204 

-552 

-47 

911 

0 

0 

0 

0 

0 

[19. 5} 

0 

-14 

-6 

-4 

0 

-38 

0 

0 

0 

0 

0 

-51 

-2 

-2 

-5 

-4 

-3 

-17 

-13 

-127 

-218 

-245 

-251 

-867 

-19 

-50 

-82 

-123 

-152 

-428 

-98 

-101 

-164 

-173 

-155 

-710 

(-2165)[ 

-3193}! 

[-3738] [ 

-3723}[ 

-3204} 

0 

(  -9111( 

-1777)1 

[-2441} [ 

-3306} ( 

-3465} 

0 

-132 

-294 

-475 

-549 

-561 

-2111 

6 

0 

0 

0 

0 

12 

0 

0 

0 

0 

0 

1 

0 

0 

0 

0 

0 

22 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

11 

0 

6 

0 

0 

0 

0 

46 

BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  MILLIONS) 


IMPLEMENTATION  COSTS: 

FY92 

FY93 

FY94 

FY95 

FY96 

FY97 

TOTAL 

Military  Construction 

21 

270 

655 

2 

0 

0 

948 

Family  Housing 

Construction 

-51 

0 

128 

0 

0 

0 

77 

Operations 

0 

-1 

-1 

-4 

-4 

-3 

-13 

Environment 

30.5 

60 

18 

56 

20 

23 

207.5 

Operations  &  Maintenance 

9 

35 

-84 

-91 

-166 

-217 

-514 

Military  Personnel 

-2 

-17 

-47 

-78 

-113 

-152 

-409 

Other 

-8 

-81 

-89 

-157 

-166 

-155 

-656 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

0 

0 

0 

1 

-672 

-104 

-775 

Civilian  ES 

(-1064) 

(-2165)( 

-3193)  ( 

-3738) [ 

-3723) [ 

-3204) 

0 

Military  ES 

[  -87) 

(  -911)( 

-1777)  ( 

-2441)  [ 

-3306) [ 

-3465) 

0 

IMPLEMENTATION  COSTS 

-0.5 

266 

580 

-271 

-1101 

-608 

-1134.5 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY;  NAS  CHASE  FIELD  TX 


ONE-TIME 


IMPLEMENTATION  COSTS; 

FY92 

FY93 

FY94 

FY95 

FY96 

FY97 

TOTAL 

Military  Construction 

0 

0 

1500 

0 

0 

0 

1500 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

45 

0 

0 

0 

0 

45 

Environmental 

1028 

1831 

300 

318 

0 

0 

3477 

Environmental  (Supplemental) 

(  91 

0 

0 

0 

0 

0  1 

[  9J 

Operations  £  Maintenance 

0 

6405 

0 

0 

0 

0 

6405 

Military  Personnel  -  PCS 

0 

70 

300 

0 

0 

0 

370 

Other 

0 

0 

0 

0 

0 

0 

0 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

0 

40 

40 

40 

30 

-2000 

-1850 

TOTAL  COSTS 

1028 

8391 

2140 

358 

30 

-2000 

9947 

TOTAL  SUPPLEMENTAL  COSTS 

t  9] 

0 

0 

0 

0 

0  1 

[  9) 

SAVINGS: 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

-766 

-1768 

-1618 

-1257 

-650 

-448 

-6507 

Operations  £  Maintenance 

-2898 

-1685  - 

13843  - 

14641  - 

15227  - 

15731 

-64025 

Military  Personnel 

0 

-2993 

-9169  - 

12513  - 

12994  - 

13482 

-51151 

Other 

0 

0 

0  - 

16200  - 

34600  - 

37700 

-88500 

Civilian  ES 

(  -69 )[ 

-127)1 

-195)  [ 

-195)1 

-195)[ 

-195) 

0 

Military  ES 

[  0)( 

-175J( 

-349) f 

-349)  [ 

-349)[ 

-349) 

0 

TOTAL  SAVINGS 

-3664 

-6446  - 

24630  - 

44611  - 

63471  - 

67361 

-210183 

ONE-TIME 

IMPLEMENTATION  COSTS; 


(Funded  by  other  Appropriations) 

Military  Construction 
Family  Housing  Operations 
Operations  £  Maintenance 
Military  Personnel  -  PCS 
Other 

TOTAL  COSTS 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

3017 

0 

0 

0 

0 

0 

3017 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

3017 

0 

0 

0 

0 

0 

3017 

BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVy  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 

ACTIVITY:  NAS  CHASE  FIELD  TX 

IMPLEMENTATION  COSTS:  FY92  FY93  FY94  Fy95  FY96  FY97  TOTAL 


Military  Construction 
Family  Housing 
Construction 
Operations 
Environment 

Operations  &  Maintenance 
Military  Personnel 
Other 

Homeowners  Assistance 
Land  Sale  Revenues  (-} 
Civilian  ES 
Military  ES 

IMPLEMENTATION  COSTS 


s 


0 

0 

1500 

0 

0 

0 

1500-/ 

0 

0 

0 

0 

0 

0 

0  */ 

-766 

-1723 

-1618 

-1257 

-650 

-448 

-6462  •/ 

1028 

1831 

300 

318 

0 

0 

3477  / 

119 

4720 

-13843 

-14641 

-15227 

-15731 

-54603 

0 

-2923 

-8869 

-12513 

-12994 

-13482 

-50781 

0 

0 

0 

-16200 

-34600 

-37700 

-88500 

0 

0 

0 

0 

0 

0 

0  - 

0 

40 

40 

40 

30 

-2000 

-1850 

(  -69](  -127)(  -195)(  -195)t  “195)1  “195)  0^ 

[  0)(  -175)(  -349)[  -349)[  -349)[  -349)  0^ 


390  1945  -22490  -44253  -63441  -69361  147630 


BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 


NAVAL  AIR  STATION  CHASE  FIELD 


Closure/Realienment  Action:  The  Naval  Air  Station  (NAS)  is  located  east  of 
Beeville,  Texas,  in  the  South  Coastal  Region.  The  base  consists  of 
approximately  9,800  acres,  including  airfield  runways,  taxiways  and  aprons, 
industrial,  commercial,  residential,  recreation  and  open  space  land  uses.  The 
Naval  Air  Station  command  will  be  deactivated  by  the  end  of  FY-1993.  Training 
squadron  operations  will  be  relocated  to  Naval  Air  Stations  Kingsville  and 
Meridian  prior  to  the  end  of  Fy-1992.  The  outlying  field  at  Goliad  will  also 
be  closed.  The  training  range  at  McMullen  will  be  retained  to  support 
training  operations  from  Naval  Air  Station  Kingsville,  Texas. 


One-time  Implementation  Costs ; 

Military  Construction:  The  estimated  construction  cost  resulting  from 
the  closure  of  NAS  Chase  Field  reported  to  the  Base  Closure  Commission  was 
$6.6M.  As  a  result  of  further  analysis  and  review  the  construction 
requirement  was  reduced  to  $1.5M. 


Year  of 

Amount 

Location/Proiect  Title 

Aw^rd 

S  000 

Kingsville  Trainer  Facility 

Addition  1994 

$  1,500 

Subtotal  1994 

$  1,500 

Family  Housing  Construction:  No  requirement. 

Family  Housina  Operations:  The  family  housing  inyentory  at  Chase  Field 
totals  415  units.  Unit  retention  will  not  be  required  beyond  FY-1992.  There 
is  a  $45K  one-time  cost  in  FY-1993  associated  with  disconnecting  utilities  and 
securing  the  units  in  preparation  for  disposal. 

Operations  &  Maintenance:  Funds  are  required  for  the  packing,  crating, 
and  shipping  of  equipment  from  NAS  Chase  to  receiving  activities,  and 
severance  pay  and  PCS  for  civilians  at  the  losing  activity.  Relocation  costs 
associated  with  contractor  personnel  performing  aircraft/simulator  maintenance 
and  simulator  instructions  are  required. 

Procurement  Items:  None. 

Revenue  from  Land  Sales :  Real  estate  expenses  included  in  these 
estimates  are  not  normal  Navy  expenses.  The  General  Services  Administration 
(GSA)  is  normally  the  disposal  agent  for  Navy's  land  and  improvements. 

However,  the  Base  Closure  legislation  directs  the  Administrator  of  GSA  to 
delegate  his  disposal  authority  to  DOD,  including  the  requirement  to  pay  for 
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all  disposal  costs.  These  expenses  cover  federal  screening,  land  transfers  to 
other  federal  agencies,  public  discount  transfers  and  any  public  sale  of  real 
estate . 

Expenses  to  be  incurred  at  NAS  Chase  Field  are  for  site  inspections, 
appraisals,  title  work,  surveys,  signs,  news  releases,  marketing,  community 
liaison,  printing  and  advertising,  audio-visual  aids,  photographic  video,  site 
presentation,  office  rental,  auction  site  rental,  auction  fees,  and  closing 
costs . 


Navy  will  screen  the  property  with  other  Federal,  state,  and  local 
agencies  and  the  public  according  to  the  normal  federal  disposal  process. 

This  may  result  in  transfer  to  another  federal  agency,  a  homeless  provider, 
sale  to  a  state  or  local  government  either  at  fair  market  value  or  discounted 
under  a  variety  of  statutory  programs.  If  property  survives  screening 
process,  then  the  property  will  ultimately  be  disposed  of  by  public  sale.  The 
$2M  included  as  proceeds  for  land  sales  will  only  be  realized  if  property  is 
transferred  or  sold  at  fair  market  value. 


Environmental : 

Cleanup/Comoliance :  Hazardous  waste  disposal  will  be  required,  and 
Underground  Storage  Tanks  (USTs)  will  be  sampled  and  either  closed,  removed, 
or  monitored.  In  addition,  the  hazardous  waste  storage  facility  will  be 
closed  according  to  regulations.  An  asbestos  inventory  will  be  conducted  and 
all  asbestos  that  is  hazardous  to  human  health  will  be  abated. 

Environmental  Planning-.  Relocation  of  assets  to  NAS  Kingsville  will 
require  an  Environmental  Assessment  (£A) ,  which  will  need  to  address  impacts 
to  wetlands,  surface  hydrology,  changes  in  air  operations  and  attendant  noise 
and  safety  issues  (i.e.,  Air  Installation  Compatible  Use  Zones  (AICUZ) ,  and 
changes  in  land  use  resulting  from  realignment.  The  increase  in  air 
operations  in  particular  may  be  contentious  with  the  local  community.  While 
no  MILCON  is  scheduled  at  NAS  Meridian  as  a  result  of  realignment,  an  EA  will 
be  needed  to  address  changes  in  air  operations,  AICUZ  impacts,  and  changes  in 
land  use  resulting  from  realignment. 

An  Environmental  Impact  Statement  (EIS)  will  be  necessary  to  document 
impacts  resulting  from  Navy  disposal  of  facilities  and  land  at  NAS  Chase 
Field.  Impacts  to  be  addressed  include  air  and  water  quality  (e.g.,  reuse  to 
an  industrial  park  may  result  in  increased  air  and  water  emissions),  reuse  of 
buildings  that  are  potentially  eligible  for  listing  on  the  National  Register 
of  Historic  Places,  and  changes  in  land  use  (especially  if  the  subsequent  use 
is  radically  different  than  the  current  use  of  NAS  Chase  Field) .  Given  the 
economic  dependency  of  Beeville  on  the  NAS,  it  seems  likely  that  the  community 
will  be  instrumental  in  developing  alternatives  for  reuse;  however,  these 
alternatives  are  currently  unknown.  The  disposal  EIS  would  begin  March  1992 
and  be  complete  September  1993. 
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Savings : 


Military  Construction:  None. 

Family  Housing  Construction ;  None . 

Family  Housing  Operations:  A  phased  inactivation  of  family  housing 
units  will  occur  during  FY92,  in  conjunction  with  the  withdrawal  of  military 
families  from  the  area.  By  Fy93,  the  entire  inventory  will  be  off  line,  as  is 
reflected  by  anticipated  savings  for  that  year. 

Operations  &  Maintenance:  Resultant  savings  from  reduced  pilot  training 
rate  and  efficiency  from  operations  consolidation. 

Military  Personnel:  Reduction  of  23  officers  at  $1,939K  and  326 
enlisted  at  $11.543K. 

Other :  None. 


n 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NCBC  DAVISVILLE  RI 


ONE-TIME 

IMPLEMENTATION  COSTS: 


rY92  rY93  FY94  FY95  FY96  FY97  TOTAL 


Military  Construction 
Family  Housing 
Construction 


0  14302 


14302 


Operations 

Environmental 

0 

1795 

o 

3158 

u 

1000 

u 

11576 

u 

2000 

16700 

w 

36229 

Environmental  (Supplemental) 

(  1805] 

0 

0 

0 

0 

0  ( 

1805 

Operations  &  Maintenance 

0 

0 

1802 

0 

0 

0 

1802 

Military  Personnel  -  PCS 

0 

0 

10 

0 

0 

0 

10 

Other 

0 

0 

0 

0 

0 

0 

0 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

35 

50 

30 

30 

30 

-21885 

-21710 

TOTAL  COSTS 

1830 

17510 

2842 

11606 

2030 

-5185 

30633 

TOTAL  SUPPLEMENTAL  COSTS: 

(  1805] 

0 

0 

0 

0 

0  1 

1805 

SAVINGS: 


Military  Construction  0 

Family  Housing 

Construction  0 

Operations  0 

Operations  &  Maintenance  -255 

Military  Personnel  0 

Other  “6® 

Civilian  ES  0 

Military  ES  t  0)( 

TOTAL  SAVINGS  -323 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

-133 

-134 

-139 

-406 

418 

1752 

1576 

1546 

1517 

5718 

0 

-16 

-105 

-183 

-190 

-494 

0 

0 

0 

0 

0 

-68 

0 

0  ( 

-10]  [ 

-10]  [ 

-10] 

0 

Oil 

-IJl 

-4][ 

-4][ 

-4] 

0 

-418 

1736 

1338 

1229 

1188 

4750 

ONE-TIME 

IMPLEMENTATION  COSTS: 


(Funded  by  other  Appropriations) 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing  Operations 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

0 

0 

0 

0 

0 

0 

0 

Military  Personnel  -  PCS 

10 

0 

0 

0 

0 

0 

10 

Other 

0 

0 

0 

0 

0 

0 

0 

TOTAL  COSTS 

10 

0 

0 

0 

0 

0 

10 
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ACTIVITY:  NCBC  DAVISVILLE 
IMPLEMENTATION  COSTS: 


Military  Construction 
Family  Housing 
Construction 
Operations 
Environment 

Operations  t  Maintenance 
Military  Personnel 
Other 

Homeowners  Assistance 
Land  Sale  Revenues  (-) 
Civilian  ES 
Military  ES 

IMPLEMENTATION  COSTS 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


RI 


FY92 

FY93 

Fy94 

FY95 

FY96 

FY97 

TOTAL 

0 

14302 

0 

0 

0 

0 

14302 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

-133 

-134 

-139 

-406 

3600 

3158 

1000 

11576 

2000 

16700 

36229 

-25S 

-418 

3554 

1576 

1546 

1517 

7520 

10 

0 

-6 

-105 

-183 

-190 

-484 

-68 

0 

0 

0 

0 

0 

-6B 

0 

0 

0 

0 

0 

0 

0 

35 

50 

30 

30 

30 

-21885 

-21710 

0 

0 

0  1 

-lOK 

-10) 

I  -10) 

0 

I  0] 

I  OK 

-4  It 

-4) 

(  -4) 

0 

3322 

17092 

4578 

12944 

3259 

-3997 

35383 

1‘t 


BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 

NAVAL  CONSTRUCTION  BATTALION  CENTER.  DAVISVILLE.  RI 


Closure /Realignment  Action:  The  Construction  Battalion  Center  (CBC)  is  to  be 
deactivated  by  the  end  of  FY  1994.  Prepositioned  war  reserve  material  stock 
(PWRMS)  required  by  the  Naval  Construction  Force  will  be  shipped  to  CBC  Port 
Hueneme ,  CA  and  CBC  Gulfport,  MS  for  on-sight  storage.  All  facilities  and 
real  property,  including  nine  units  of  family  housing  will  be  excessed  after 
prepositioned  war  reserve  material  stock  is  shipped  to  the  other  Construction 
Battalion  Centers.  Tenant  commands  will  be  disestablished  or  relocated.  The 
Army  has  expressed  interest  in  acquiring  Camp  Fogarty;  345  acres  of  land  which 
is  located  away  from  the  main  site  and  is  currently  licensed  to  the  Army  for 
use  by  the  Rhode  Island  National  Guard. 


One-time  Implementation  Costs : 

Military  Construction:  Construction  costs  of  $30M  were  reported  to  the 
Base  Closure  Commission  for  this  action.  This  has  been  reduced  to  $14. 3M. 
Closure  requires  shipment  of  PWRMS  to  the  other  CBCs  for  on-site  storage. 
Projects  have  been  developed  to  construct  the  following  warehouse  facilities; 


Loeation/Proiect  Title 

Gulfport  Controlled  Humidity  Warehouse 

Port  Hueneme  General  Purpose  Warehouse 


Year  Amount 

of  Award  (S  in  000  i 

1993  $  7,900 

1993  $  6,402 


Subtotal  1993  $14,302 


Family  Housing  Construction:  No  Requirement. 

Family  Housing  Operations:  No  Requirement, 

Operations  &  Maintenance:  Costs  identified  cover  the  following: 
movement  of  PWRMS  (three  Reserve  Naval  Mobile  Construction  Battalion  TOAs)  to 
the  gaining  Construction  Battalion  Centers,  relocation  of  warehoused  submarine 
parts  and  components  belonging  to  Naval  Sea  Systems  Command  (NAVSEA) .  movement 
of  material  and  equipment  assigned  to  units  of  the  Reserve  Naval  Construction 
Force  who  are  tenants  of  CBC  Davisville  and  relocating  assets  of  Defense 
Reutilization  Management  Office  (DRMO)  also  a  tenant.  Additionally,  one-time 
0&M,N  costs  include  severance  pay  for  civilian  employees  of  CBC  Davisville. 

Procurement  Items :  None 

Revenue  from  Land  sales:  Real  estate  expenses  included  in  these 
estimates  are  not  normal  Na\’y  expenses.  The  General  Services  Adm.inistration 
(GSA)  is  normally  the  disposal  agent  for  Nai'y’'s  land  and  improvements 
However,  the  Base  Closure  legislation  directs  the  Administrator  of  GSA  to 
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delegate  his  disposal  authority  to  DOD,  including  the  requirement  to  pay  for 
all  disposal  costs.  These  expenses  cover  federal  screening,  land  transfers  to 
other  federal  agencies,  public  discount  transfers  and  any  public  sale  of  real 
estate . 


Expenses  to  be  incurred  at  NCBC  Davisville  are  for  site  inspections, 
appraisals,  title  work,  surveys,  signs,  news  releases,  marketing,  community 
liaison,  printing  and  advertising,  audio-visual  aids,  photographic  video,  site 
presentation,  office  rental,  auction  site  rental,  auction  fees,  and  closing 
costs . 


Navy  will  screen  the  property  with  other  Federal,  state  and  local 
agencies  and  the  public  according  to  the  normal  federal  disposal  process. 

This  may  result  in  transfer  to  another  federal  agency,  a  homeless  provider, 
sale  to  a  state  or  local  government  either  at  fair  market  value  or  discounted 
under  a  variety  of  statutory  programs.  If  property  survives  screening 
process,  then  the  property  will  ultimately  be  disposed  of  by  public  sale.  The 
$21,885,000  included  as  proceeds  for  land  sales  will  only  be  realized  if 
property  is  transferred  or  sold  at  fair  market  value. 

Environmental: 

Installation  Restoration:  This  is  a  National  Priority  List  sice. 

Cleanup/Compliance :  Hazardous  waste  disposal  will  be  required,  and 
underground  storage  tanks  (USTs)  will  be  sampled  and  either  closed,  removed, 
or  monitored.  An  asbestos  inventory  will  be  completed  and  all  asbestos  that 
is  hazardous  to  human  health  will  be  abated.  Polychlorinated  bi -phenyl  (PCB) 
equipment  will  be  removed  in  accordance  with  applicable  regulations. 

Environmental  Planning:  Issues  to  be  addressed  include  increased 
traffic,  land  use  changes,  wetlands,  and  water  emissions. 

An  Environmental  Impact  Statement  (EIS)  will  be  necessary  to  document 
impacts  resulting  from  Navy  disposal  of  facilities  and  land  at  CBC  Davisville. 
While  the  local  community  will  play  a  major  role  in  assisting  the  Navy  in 
developing  reuse  alternatives,  it  seems  likely  that  the  Rhode  Island  Port 
Authority  (the  same  organization  that  acquired  NAS  Quonset  Point  in  1974)  will 
acquire  CBC.  Based  on  their  reuse  of  NAS  Quonset  Point,  significant  changes 
in  land  use,  traffic,  and  air  and  water  emissions  should  be  anticipated. 
Impacts  to  be  addressed  would  include  increased  air  and  water  quality  (reuse 
to  an  Industrial  park,  which  is  the  most  likely  reuse,  may  result  in  increased 
air  and  water  emissions),  impacts  from  reuse  of  buildings  that  are  listed  on 
Che  National  Register  of  Historic  Places,  changes  in  land  use  (which  may  be 
radical  depending  on  the  nature  of  the  potential  industrial  park) ,  changes  in 
traffic  (which  could  be  radical  depending  on  potential  reuse).  CBC  is 
contaminated  with  numerous  hazardous  waste  sices,  and  is  on  the  National 
Priority  List  (NPL)  for  cleanup  under  Comprehensive  Environmental  Response, 
Compensation,  and  Liability  Act  of  1980  (CERCLA) .  The  EIS  would  examine 
impacts  on  and  from  hazardous  waste  sites.  The  disposal  EIS  would  begin  March 
1993  and  be  complete  September  1994. 
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Savings : 

Military  Construction:  None. 

Family  Housing  Construction:  None. 

Family  Housing  Operations:  The  family  housing  inventory  at  Davisville 
totals  nine  units.  Operation  of  these  units  will  cease  after  FY  1994. 
Anticipated  savings  begin  in  FY  1995. 

Operations  &  Maintenance:  The  savings  at  CBC  Davisville  result 
primarily  in  the  reduction,  by  end  1994,  of  40  civilian  positions.  Other 
savings  are  attributable  to  the  phased  reduction  and  total  elimination  of  all 
base  operations  support.  Costs  incurred  include  leased  space  for  continuing 
storage  of  NAVSEA  submarine  parts  and  components  and  for  the  storage, 
maintenance  and  repair  of  PWRMS  relocated  to  the  other  Construction  Battalion 
Centers.  Also  identified  are  caretaker  costs  at  CBC  Davisville  to  cover  the 
period  from  closure  to  disposal. 

Military  Personnel:  Military  billets  at  CBC  Davisville  will  be  reduced 
from  8  in  FY  1992  to  4  in  FY  1995  through  FY  1997;  continuing  requirement 
supports  the  cleanup  of  the  hazardous  disposal  sites.  Incumbent  personnel 
will  leave  through  normal  reassignment. 

Other :  Savings  to  OPN  in  FY  1992  for  Civil  Engineering  Support 
Equipment  (CESE)  that  is  no  longer  required. 
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1.  COMPOlEMT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSlALLATION  AND  LOCATION  /UIC  N62604 

NAVAL  CONSTRUCTION  BATTALION  CENTER, 
GULEPORT.  MISSISSIPPI 


5.  procaam  element 


0702 896N 


e.  CATEGORY  CODE 

7.  PROJECT  number 

441.20 

P-760S 

4.  PROJECT  title 

CONTROLLED  HUMiDiTy  WAREHOUSE 


t.  PROJECT  COST  (tOOO) 


7.900 


•  .  COST  ESTIMATES 


CONTROLLED  HUMIDITY  WAREHOUSE . 

SUPPORTING  FACILITIES . 

utilities,  paving,  and  site  IMPROVEMENT.  . 

SUBTOTAL  . 

CONT  INGENCV  (  5.0T4) . 

total  contract  COST . 

SUPERVISION.  INSPECTION  t.  OVERHEAD  (  6.0TC)  . 

total  REQUEST . 

EQUIPMENT  provided  from  OTHER  APPROPRIATIONS 


(NON-ADD  ( 


COST 

($000) 


.  5.400 
1.690 
( _  ) 
7.090 

_ 3fiQ 

7.450 

_ 450 

7,900 

0) 


10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Single-slory  building  of  permanent  consiruclion.  elevated  floor,  air 
conditioned  administrative  area,  utilities,  and  utility  controllers 
comp a llble  with  existing  Energy  Management  System. 


1  T  .  REQUIREMENT  :  l^.L&CLQQQ  SF  ADEQUATE  :  1  .000.000  SF  SUBSTANDARD: _ Q 

EfiQJ££I: 

Constructs  a  controlled  humidity  warehouse  to  store  Civil  Engineering 
Support  Equipment  (CESE)  for  two  Reserve  Naval  Mobile  Construction 
Battalions  (RNMCBs). 

R£QUiE£M£JJI : 

Because  of  the  closure  of  the  Navel  Construction  Battalion  Center, 
Oavisville,  Rhode  Island,  a  requirement  exists  to  provide  space  for  the 
storage  of  CESE  in  support  of  the  Naval  Construction  Force  (NCF) 
readiness  requirement. 
ajBBfUl-SlIUAllQtJ : 

One  of  Gulfport's  primary  missions  is  to  store  CESE.  This  equipment  is 
arriving  and  will  continue  to  arrive  at  Gulfport  through  PY  1994. 

Because  of  the  closure  of  Oavisville,  Gulfport's  mission  has  increased  by 
two  reserve  battalions.  By  the  end  of  FY  1991,  the  existing  warehouses 
will  be  filled  to  capacity  and  the  equipment  will  have  to  be  stored 
outdoors  until  such  lime  as  additional  warehouse  space  is  constructed. 


ADEQUATE :  1 .000 .000  SF 


SUBSTANDARD : 


DD/ofc^elaQI 

»»•  010J -l' -00’ -  3P10 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 

until  exhausted 


(CONT  inuED  ON  DD  13910 


PAGE  NO. 


1.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


j.  installation  and  location 


NAVAL  CONSTRUCTION  BATTALION  CENTER,  GULFPORT,  MISSISSIPPI 


4.  project  title 


5.  project  number 


CONTROLLED  HUMIDITY  WAREHOUSE 


P-760S 


1.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

8*caiis*  of  its  location  near  the  Gulf  of  Mexico,  the  air  at  Gulfport  has 
a  high  salinity  content.  This  coupled  with  an  average  rainfall  of  60 
inches  per  year,  causes  the  rapid  deterioration  of  equipment  stored 
outside.  The  deterioration  of  this  equipment  wilt  reduce  it  to  an 
unserviceable  condition,  negatively  impact ing  the  NCE's  capability  to 
suppor  t  the  Fleet. 

IMPACT  IF  NOT  PROVIOED : 

Without  this  project,  the  Presidents  recommendation  to  dose  Davisville 
cannot  be  implemented  because  of  the  lack  of  storage  space  required  for 
CESE  in  support  of  the  NCF  readiness  requirement. 


12  .  supplemental  DATA: 

A.  ESTtMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


STATUS: 

(A)  DATE  DESIGN  STARTED . >-Q.4=.a2 

(B)  PERCENT  complete  AS  OF  JANUARY1992  . D. 

(C)  DATE  DESIGN  36%  COMPLETE . -.jOfizSZ 

(D)  DATE  DESIGN  COMPLETE . ^-Oldai 


BASIS: 

(A)  standard  or  definitive  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED 


YES _ NOJL- 


total  COST  (C)  -  (A)  ♦  (B)  OR  (0)  ♦  (E):  (*000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ ) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ 4D  ) 

(C)  total . . JJD 

(D)  contract . (, _ ISO) 

(E)  IN-HOUSE . (, _ 2Q) 


(4)  CONSTRUCT  ION  START . 


.  .  .  ^_Q5.zfla 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  associated  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPR I  at  IONS : 

NONE 


DD/ofc^e  1391c 

oioi-LF-ooi-3»ie 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 

until  exhausted 


1.  COMPONENT 

FY  1993_MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 


J.  installation  and  location  /UIC  N62683 

NAVAL  CONSTRUCTION  BATTALION  CENTER, 
PORT  HUENEME.  CALIFORNIA 


1.  PROJECT  NUMBER  IS.  PROJECT  COST  (•OOOI 


1.  PROJECT  title 

general  warehouse 


S.  PROGRAM  ELEMENT 


#.  CATEGORY  CODE 


0702e96N 


441.10 


P-403S 


t.  COST  ESTIMATES 


6.  402 


GENERAL  WAREHOUSE . 

WAREHOUSE . 

TECHNICAL  OPERATING  MANUALS . 

SUPPORTING  FACILITIES . 

electrical  utilities  . 

MECHANICAL  utilities  . 

PAVING  AND  SITE  IMPROVEMENT . 

subtotal  . 

contingency  (  B.O’A) . 

TOTAL  contract  COST . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

total  request . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


COST 

(SOOO) 


5,270 
6.220) 
50  ) 
490 
120  ) 
120  ) 

_ 2&D  ) 

5,760 

_ 2QD 

6.050 
__  352 

6.402 
0) 


10.  OfSCRIPTION  OP  PROPOSED  CONSTRUCTION 

SinglR-story  r*inforc*d  coner«t«  and  masonry  building,  concreia 
foundation  and  floor,  paved  staging  area,  dahumi d i f I ca t i on  and  fire 
protection  systems,  utilities. 


1 1  .  REQU IREMENT ;  QQ.OQQ  SF  ADEQUATE: _ ^0  SF  SUBSTANDARD; _ 

EfiQJlOI: 

Provides  covered  storage  and  paved  staging  area  for  mobilization 
equipment  allocated  to  a  reserve  construction  battalion  being  moved  to 
Port  Hueneme  as  a  result  of  the  closure  of  CBC  Davisville. 

REQU IRFMFNT 

Adequate  storage  and  staging  area  near  a  deep-water  port  for  storage, 
maintenance  and  loadoul  of  mobilization  equipment,  including  that 
allocated  to  a  reserve  construction  battalion  being  relocated  from  CBC 
Davisville,  and  other  strategic  equipment  destined  for  CBC  Port  Hueneme. 
The  equipment  includes  container  off-loading  and  transfer  systems  and 
offshore  bulk  fuel  systems  that  provide  logistics  support  to  sustain 
general  purpose  forces  at  any  geographic  location.  Many  of  the  critical 
subsystems  and  assemblies  associated  with  this  mobilization  equipment 
will  sustain  considerable  damage  and  rapid  deterioration  If  stored 
outside.  Additionally,  the  general  camp  equipment  and  supplies  utilized 
by  the  forces  operating  and  maintaining  the  major  systems  require  indoor 


D,’„?c”»1391 

$/N  OlO2-lF-OOi-3f10 


(CONT INUED  on  DD  1391C 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 

until  exhausted 
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I.  component 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


3.  installation  and  location 


NAVAL  CONSTRUCTION  BATTALION  CENTER.  PORT  HUENEME, 


4.  project  title 


CAL  I  PORN  I  A 


5.  PROJECT  NUMBER 


NERAL  warehouse _ _ I  P-493S _ 


II.  REQUIREMENT;  (CONTINUED) 

REQUIREMENT :  (CONTINUED) 

storag*  to  prolong  thair  usaful  lift. 

CURRENT  SITUATION ; 

Closura  of  CBC  Davisvilla  raquiras  ralocation  of  ona  rasarva  construction 
battalion's  aquipmant  altocation  to  Port  Huanama.  Port  Huanama  atraady 
has  a  shortfall  of  1.A  million  squara  faat  of  warahousa  spaca  and  cannot 
accommodata  tha  matarial  from  Davisvilta  without  construction  of  a  naw 
storaga  faci  I  i  ty  . 

Without  this  projact,  this  cantar  will  not  ba  abla  to  support  the 
PrasidanI's  racommanda t i on  for  closing  CBC  Davisvilla  bacause  of  the  lack 
of  storage  spaca  for  mobiliiation  aquipmant.  Malarial  relocatad  from  CBC 
Davisvilla  will  hava  to  ba  storad  outdoors,  graatly  incraasing  the 
deterioration  rata  and  jeopardizing  the  readiness  of  tha  Naval 
Construction  Eorces. 


12.  supplemental  DATA; 

A.  estimated  design  data;  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
handbook  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS; 

(A)  DATE  DESIGN  started . QfiiflZ 

(B)  PERCENT  complete  AS  OF  JANUARV1992  . J1 

(C)  DATE  DESIGN  35X  COMPLETE . 08-92 

(0)  DATE  DESIGN  COMPLETE . ^OZdll 


BASIS; 

(A)  standard  OR  definitive  DESIGN; 

(B)  where  DESIGN  WAS  MOST  RECENTLY  USED 


YES _ N0JL_ 


(3)  total  cost  (C)  -  (A)  ♦  (B)  OR  (D)  ♦  (E);  (»000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (. _ 340) 

(B)  ALL  other  design  COSTS . ( _ 2&Q  ) 

(C)  total . . . fiflO 

(0)  contract . ( _ 540) 


in-house 


(4)  CONSTRUCT  ION  START . -  QB-B3 

(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 

APPROPRIAT IONS; 

NONE 


1  oec  76 

tm  O1OJ-l»-0O1-3*16 


patvious  somois  may  be  used  intebnallv 
UNTIL  exhausted 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NAVAL  COMPLEX  LONG  BEACH  CA 


ONE-TIME 

IMPLEMENTATION  COSTS: 


Military  Conatruction 
Family  Housing 
Construction 
Operations 
Environmental 

Environmental  ( Supplemental ) 
Operations  &  Maintenance 
Military  Personnel  -  PCS 
Other 

Homeowners  Assistance 
Land  sale  Revenues  (-) 

TOTAL  COSTS 

TOTAL  SUPPLEMENTAL  COSTS 


FY92 

Fy93 

Fy94 

py95 

FY96 

FY97 

TOTAL 

0 

5440 

4720 

0 

0 

0 

10160 

0 

0 

0 

0 

0 

0 

0 

0 

1000 

1034 

864 

0 

0 

2898 

340 

4551 

1000 

5200 

2132 

2000 

15223 

1  8381 

0 

0 

0 

0 

0  1 

83B] 

0 

0 

1946 

1242 

882 

0 

4070 

0 

1500 

1120 

1800 

60 

140 

4620 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

40 

72 

111 

93 

105 

-35707 

-35286 

380 

12563 

9931 

9199 

3179 

-33567 

1685 

(  838] 

0 

0 

0 

0 

0  1 

838] 

SAVINGS: 


Military  Construction 

-3520 

0 

-844 

-6297 

-3346 

0 

-14007 

Family  Housing 

Construction 

operations 

Operations  &  Maintenance 

-51128 

0 

-1055 

0 

0 

-1491  - 

0 

0 

36772  - 

0 

-770 

52978 

0 

-4035 

-61105 

0 

-4035 

-69805 

-51128 

-8840 

-223206 

Military  Personnel 

Other 

Civilian  ES 

Military  ES 

0 

0 

I  -5) 
0 

0 

0 

[  -16]] 
-241 

0 

0 

-176] 1 
-521 

0 

-540 
-270] I 
-787 

0 

-560 
-  311] 
-1047 

u 

-580 
[-  311] 
-1048 

-1680 

0 

-3644 

TOTAL  SAVINGS 

-55703 

-1732  - 

38137  - 

61372 

-70093 

-75468 

-302505 

ONE-TIME 

IMPLEMENTATION  COSTS: 

(Funded  by  other  Appropriations 

) 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

800 

n 

Family  Housing  Operations 

800 

0 

0 

0 

u 

n 

Operations  &  Maintenance 

0 

0 

0 

0 

n 

Military  Personnel  -  PCS 

Other 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

TOTAL  COSTS 

800 

0 

0 

0 

0 

0 

800 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 

ACTIVITY:  NAVAL  COMPLEX  LONG  BEACH  CA 


IMPLEMENTATION  COSTS: 

Fy92 

Fy93 

FY94 

FY95 

FY96 

Fy97 

TOTAL 

Military  Construction 

-3520 

5440 

3876 

-6297 

-3346 

0 

-3847 

Family  Housing 

Construction 

-51128 

0 

0 

0 

0 

0 

-51128 

Oparations 

800 

1000 

1034 

94 

-4035 

-4035 

-5942 

Environment 

1178 

4551 

1000 

5200 

2132 

2000 

15223 

Oparations  fi  Maintenance 

-1055 

-1491 

-34826  - 

51736 

-60223 

-69805 

-219136 

Military  Personnel 

0 

-2851 

-12822  - 

22815 

-40987 

-53217 

-132692 

Other 

0 

0 

0 

-540 

-560 

-580 

-1680 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

40 

72 

111 

93 

105 

-35707 

-35286 

Civilian  ES 

(  -5]| 

[  -1611  -17611 

-270) ( 

-  311) 

t-  311) 

0 

Military  ES 

0  1 

[  -241J(  -521H 

-787 )( 

-1047) 

[-1048) 

0 

IMPLEMENTATION  COSTS 

-53685 

6721 

-41627  - 

76001  - 

106914 

-161344 

-434488 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NAVAL  STATION  LONG  BEACH  CA 


ONE-TIME 


IMPLEMENTATION  COSTS: 

FY92 

FY93 

FY94 

FY95 

FY96 

PY97 

TOTAL 

Military  Construction 

0 

5440 

4000 

0 

0 

0 

9440 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

1000 

1034 

864 

0 

0 

2898 

Environmental 

340 

4546 

1000 

5000 

2000 

2000 

14886 

Environmental  (Supplemental) 

[  838) 

0 

0 

0 

0 

0  ( 

838) 

Operations  &  Maintenance 

0 

0 

245 

1242 

882 

0 

2369 

Military  Personnel  -  PCS 

0 

1500 

1120 

1800 

60 

140 

4620 

Other 

0 

0 

0 

0 

0 

0 

0 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

2 

33 

53 

43 

43 

-20207 

-20033 

TOTAL  COSTS 

342 

12519 

7452 

8949 

2985 

-18067 

14180 

TOTAL  SUPPLEMENTAL  COSTS 

(  838) 

0 

0 

0 

0 

0  [ 

838] 

SAVINGS: 

Military  Construction 

-3520 

0 

0 

0 

-923 

0 

-4443 

Family  Housing 

Construction 

-51128 

0 

0 

0 

0 

0 

-51128 

Operations 

0 

0 

0 

-770 

-4035 

-4035 

-8840 

Operations  &  Maintenance 

-187 

-541 

-1894 

-3877 

-7642 

-14608 

-28749 

Military  Personnel 

0 

-4351  - 

13462  - 

23137  - 

38487 

-50170 

-129607 

Other 

0 

0 

0 

-540 

-560 

-580 

-1680 

Civilian  ES 

(  -5|( 

-16)( 

-31 )( 

-125)( 

-166) ( 

-166) 

0 

Military  ES 

(  0)( 

-241)  [ 

-732 )( 

-727)1 

-957)1 

-958) 

0 

TOTAL  SAVINGS 

-54835 

-4892  - 

15356  - 

28324  - 

51647 

-69393 

-224447 

ONE-TIME 

IMPLEMENTATION  COSTS: 


(Funded  by  other  Appropriations) 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing  Operations 

800 

0 

0 

0 

0 

0 

800 

Operations  6  Maintenance 

0 

0 

0 

0 

0 

0 

0 

Military  Personnel  -  PCS 

0 

0 

0 

0 

0 

0 

0 

Other 

0 

0 

0 

0 

0 

0 

0 

TOTAL  COSTS 

800 

0 

0 

0 

0 

0 

800 

2:^ 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NAVAL  STATION  LONG  BEACH  CA 


IMPLEMENTATION  COSTS: 

FY92 

FY93 

FY94 

PY95 

FY96 

FY97 

TOTAL 

Military  Construction 

-3520 

5440 

4000 

0 

-923 

0 

4997 

Family  Housing 

Construction 

-51128 

0 

0 

0 

0 

0 

-51128 

Oparations 

800 

1000 

1034 

94 

-4035 

-4035 

-5942 

Environment 

1178 

4546 

1000 

5000 

2000 

2000 

14886 

Operations  &  Maintenance 

-187 

-541 

-1649 

-2635 

-6760 

-14608 

-26380 

Military  Personnel 

0 

-2851  - 

12342  - 

21337 

-38427 

-50030 

-124987 

Other 

0 

0 

0 

-540 

-560 

-580 

-1680 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

2 

33 

53 

43 

43 

-20207 

-20033 

Civilian  ES 

I  -5J( 

-16J( 

-3111 

-125) 

[  -1661 

I  -166) 

0 

Military  ES 

t  0]( 

-24111 

-73211 

-727) 

I  -957) 

I  -958) 

0 

IMPLEMENTATION  COSTS 

-52855 

7627 

-7904  - 

19375 

-48662 

-87460 

-210267 

2G 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 

ACTIVITY:  NAVAL  HOSPITAL  LONG  BEACH  CA 


ONE-TIME 

IMPLEMENTATION  COSTS: 

FY92 

FY93 

rY94 

FY95 

FY96 

FY97 

TOTAL 

Military  Construction 

0 

0 

720 

0 

0 

0 

720 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Environmental 

0 

5 

0 

200 

132 

0 

337 

Environmental  (Supplemental) 

0 

0 

0 

0 

0 

0 

0 

Operations  fi  Maintenance 

0 

0 

3701 

0 

0 

0 

1701 

Military  Personnel  -  PCS 

0 

0 

0 

0 

0 

0 

0 

Other 

0 

0 

0 

0 

0 

0 

0 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

38 

39 

S8 

so 

62 

-1S500 

-15253 

TOTAL  COSTS 

38 

44 

2479 

250 

194 

-15500 

-12495 

TOTAL  SUPPLEMENTAL  COSTS 

0 

0 

0 

0 

0 

0 

0 

SAVINGS ; 


Military  Construction 

Family  Housing 

0 

0 

-844 

-6297 

-2423 

0 

-9564 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Operations  £  Maintenance 

-868 

-950 

-34878  - 

49101 

-53463  - 

55197 

-194457 

Military  Personnel 

0 

0 

-480 

-1478 

-2560 

-3187 

-7705 

Other 

0 

0 

0 

0 

0 

0 

0 

Civilian  £5 

0 

0 

I  -145)  ( 

-145) 

[  -145)( 

-145) 

0 

Military  ES 

1  OK 

0) 

t  -30)1 

-60) 

I  -90)  [ 

-90) 

0 

TOTAL  SAVINGS 

-868 

-950 

-36202  - 

56876 

-58446  - 

58384 

-211726 

ONE-TIME 

IMPLEMENTATION  COSTS: 


(Funded  by  other  Appropriations) 


Military  Construction  0 
Family  Housing  Operations  0 
Operations  &  Maintenance  0 
Military  Personnel  -  PCS  0 
Other  0 

TOTAL  COSTS  0 


0  0  0  0  0  0 
0  0  0  0  0  0 
0  0  0  0  0  0 
0  0  0  0  0  0 
0  0  0  0  0  0 

0  0  0  0  0  0 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NAVAL  HOSPITAL  LONG  BEACH  CA 


IMPLEMENTATION  COSTS: 

FY92 

Fy93 

FY94 

FY9S 

FY96 

FY97 

TOTAL 

Military  Construction 

0 

0 

-124 

-6297 

-2423 

0 

-8844 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Environment 

0 

5 

0 

200 

132 

0 

337 

Operations  &  Maintenance 

-868 

-950 

-33177  - 

49101  - 

53463  - 

55197 

-192756 

Military  Personnel 

0 

0 

-480 

-1478 

-2560 

-3187 

-7705 

Other 

0 

0 

0 

0 

0 

0 

0 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

38 

39 

58 

50 

62  - 

15500 

-15253 

Civilian  ES 

0 

0 

(  -145 It 

-145H 

-145H 

-145] 

0 

Military  ES 

(  Oil 

0)(  -3011 

-60]  ( 

-90]  [ 

-90] 

0 

IMPLEMENTATION  COSTS 

-830 

-906 

-33723  - 

56626  - 

58252  - 

73884 

-224221 

2S 


BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 

NAVAL  STATION  AND  NAVAL  HOSPITAL  LONG  BEACH.  CA 


Closure/Realipnment  Action:  Close  Naval  Station  Long  Beach  by  the  end  of 
Fiscal  Year  1996.  Transfer  ship  support  functions  and  land  to  Naval  Shipyard 
Long  Beach.  Reassign  all  ships  to  other  Pacific  Fleet  homeports .  Close  Naval 
Hospital  (NAVHOSP)  Long  Beach  by  the  end  of  Fiscal  Year  1996  and  disperse 
staff  to  locations  of  greatest  need. 

Facilities  expected  to  remain  open  for  support  of  ships  in  overhaul 
include  1,060  units  of  family  housing.  Morale,  Welfare,  and  Recreation  (MVR) 
facilities  (consolidated  clubs,  marina,  golf  course,  gymnasium,  fitness 
center,  playing  fields,  and  bowling  center).  Navy  Exchange  (NEX)  facilities 
(NEX  store  consolidated  with  commissary  and  laundry.  Navy  Lodge,  gas 
station/garage  and  mini-mart),  BOQ,  BEQ  (with  exception  of  two  buildings), 
galley,  consolidated  family  service  center.  Personnel  Support  Detachment 
(PSD),  Navy  Relief,  credit  union,  legal  service  and  Naval  Supply  Center  (NSC) 
household  goods  office,  medical/dental  clinics,  chapel  and  child  care  center. 

Security  and  police  remain  to  support  the  residual  support  functions.  The 
fire  department  remains  for  both  the  residual  support  activities  and  the 
shipyard.  Facilities  management,  including  personnel  to  operate  and  maintain 
the  telephone  system  that  serves  both  the  residual  support  activities  and  the 
shipyard  and  the  remaining  buildings  and  family  housing  will  be  retained.  The 
residual  activities  will  also  retain  staffing  for  budget  and  accounting, 
safety  management,  and  supply. 

The  Defense  Logistics  Agency  (DLA)  fuel  pier  and  terminal.  Navy /Marine 
Corps  Readiness  Training  Center,  Shore  Intermediate  Maintenance  Activity 
(reduced),  Naval  Technical  Training  Center  (NTTC) ,  Naval  Investigative  Service 
Field  Office,  and  Defense  Reutilization  and  Marketing  Office  (DRMO)  will  also 
remain  open.  A  total  of  938  units  of  family  housing  at  Savannah/Cabrillo ,  the 
auto  hobby  shop,  two  child  care  centers,  four  playing  fields  and  the  brig  will 
be  closed.  Additionally  140  family  housing  units  at  Taper  Avenue  will  be 
converted  from  family  housing  to  TFA  housing,  and  will  come  off  the  family 
housing  plant  account. 

The  following  is  nominal  disposition  of  homeported  ships  and  staffs: 


Fiscal  Ship  Type 
Year  (»)  /  Staff  Disposition 


1992  BB 

FF  (2) 


Decommission 

Decommission 


1993 

NRF  FFG  (3) 

San  Diego 

LSD 

San  Diego 

AOR 

Oakland 

CG 

Alameda 

FFG 

Pearl  Harbor 

LHA 

San  Diego 

LKA 

Decommission 

FF  (2) 

Decommission 

Fiscal 

Ship  Type 

Year 

(*)  /  Staff 

Disoosition 

1994 

NRF  LST  (2) 

Decommission 

AD 

Decommission 

COMSURFON  ONE 

Disestablish 

NRF  FFG  (2) 

San  Diego 

FFG  (2) 

Everett 

AOR 

Decommission 

FFG 

San  Diego 

LSD 

San  Diego 

1995 

CG 

Alameda 

DD  (2) 

Everett 

COMDESRON  NINE 

Everett 

FFG 

Pearl  Harbor 

1996 

LPD 

Decommission 

COMNAVSURFGPU 

Disestablish 

ARS 

Decommission 

One-time  Implementation  Costs: 

Military  Construction:  Construction  listed  below  must  be  completed  to 
implement  recommendations  of  the  Commission.  Long  Beach  projects  are  required 
for  facilities  consolidation.  The  Base  Closure  Commission  was  given  an 
estimated  construction  requirement  for  this  closure  of  $65. 8M.  Further 
analysis  has  reduced  this  to  approximately  $10.2  M. 


Fiscal  Year  Amount 


Location 

/  Proiect  Title 

of  Award 

(SOOO) 

San  Diego 

Pier  2  Dredging 

1993 

1,540 

Pier  3  Dredging 

1993 

3.900 

Subtotal  FY  1993 

5.440 

29  Palms 

Support  Facilities  (NH) 

1994 

720 

Long  Beach 

NEX/Commissary  Consolidation 

1994 

1,100 

Admin  Facilities  Consolidation 

1994 

2.900 

Subtotal  FY  1994 

4,720 

0 


Fair.ilv  Housine  Construction:  No  requirement  related  to  base  closure 
actions . 

Family  Housing  Operations:  The  housing  inventory  at  Long  Beach  totals 
2139  units.  Approximately  50%  of  the  inventory  will  be  excessed.  One-time 
FH.N  costs  associated  with  the  closure  of  NAVSTA  Long  Beach  are  a  result  of: 

1.  Increases  In  Change  of  Occupancy  Maintenance.  With  the  drawdown 
beginning  in  FY  1992,  the  inventory  will  see  substantial  increases  in 
turnover.  Units  will  not  be  taken  off  line  until  the  housing  deficit  is 
eliminated.  Once  the  deficit  is  eliminated,  military  will  be  moved  out  of  the 
Savannah,  Cabrillo,  and  Taper  Avenue  housing  areas,  and  into  units  scheduled 
for  retention. 

2.  Identification  of  hazardous  materials  prior  to  transferring  excess 
units.  GSA  requires  the  removal/encapsulation  of  friable  asbestos  prior  to 
property  disposal.  Asbestos  abatement  in  family  housing  is  normally  funded 
out  of  the  FH,N  Account  but  is  not  included  in  this  request  until  the  scope  of 
work  can  be  identified. 

3.  Securing  the  Savannah  and  Cabrillo  housing  areas.  Special  attention 
will  be  given  to  securing  these  housing  areas  when  they  come  off  line. 

Operations  &  Maintenance:  Costs  associated  with  civilian  PCS/RIF, 
planning  and  design  cost  to  transfer  facilities  to  the  shipyard,  housing 
security  and  mobilization/moving  costs. 

Procurement  Items:  None  identified. 

Revenue  from  Land  sales:  Real  estate  expenses  included  in  this  estimate 
are  not  normal  Navy  expenses.  The  General  Services  Administration  (GSA)  is 
normally  the  disposal  agent  for  Navy's  land  and  improvements.  However,  the 
Base  Closure  legislation  directs  the  Administrator  of  GSA  to  delegate  his 
disposal  authority  to  DOD,  including  the  requirement  to  pay  for  all  disposal 
costs.  These  expenses  cover  federal  screening,  land  transfers  to  other 
federal  agencies,  public  discount  transfers  and  any  public  sale  of  real 
estate . 


Expenses  to  be  incurred  at  Naval  Station  (NAVSTA)  and  Naval  Hospital 
(NAVHOSP)  Long  Beach  are  for  site  inspections,  appraisals,  title  work, 
surveys,  signs,  news  releases,  marketing,  community  liaison,  printing  and 
advertising,  audio-visual  aids,  photographic  video,  site  presentation,  office 
rental,  auction  site  rental,  auction  fees,  and  closing  costs. 

Due  to  dispersal  of  facilities  to  remain  open,  very  little  land  will  be 
available  to  excess  after  closure  of  the  Naval  Station.  Land,  waterfront  and 
piers  will  be  transferred  to  the  shipyard  as  the  Naval  Station  requirements 
diminish.  A  real  estate  stipulation  automatically  reverts  ownership  of  the 
harbor  to  the  city  if  Government  use  is  reduced  below  50%.  The  Navy  will 
screen  any  excess  property  with  other  Federal,  state  and  local  agencies  and 
the  public  according  to  the  normal  federal  disposal  process.  This  may  result 
in  transfer  to  another  federal  agency,  a  homeless  provider,  sale  to  a  state  or 
local  government  either  at  fair  market  value  or  discounted  under  a  variety  of 


J  0  a 


statutory  programs.  If  property  survives  screening  process,  then  the  property 
will  ultimately  be  disposed  of  by  public  sale.  The  $35,707,000  included  as 
proceeds  for  land  sales  will  only  be  realized  if  property  is  transferred  or 
sold  at  fair  market  value. 


Environmental: 

Cleanup /Compliance :  Hazardous  waste  disposal  will  be  required,  and 
Underground  Storage  Tanks  (USTs)  will  be  sampled  and  either  closed,  removed, 
or  monitored.  An  asbestos  inventory  will  be  conducted  and  all  asbestos  that 
is  hazardous  to  human  health  will  be  abated. 

Environmental  Planning:  Relocation  of  ships  to  NAVSTA  San  Diego  will 
require  an  Environmental  Assessment  (EA)  to  study  needed  dredging.  EPA  and 
COE  have  been  working  with  Navy  to  resolve  long  standing  dredge  material 
disposal  problems;  nonetheless,  material  to  be  dredged  must  be  characterized 
in  accordance  with  COE  &  EPA  protocols.  Relocation  of  asset  and  associated 
MILCON  at  the  six  realigned  hospitals  can  likely  be  categorically  excluded 
from  further  environmental  documentation  in  compliance  with  national 
Environmental  Protection  Act  (NEPA) ;  however,  a  cost  (albeit  small)  is 
associated  with  the  planning  effort.  This  funding  also  provides  for  National 
Historic  Preservation  Act  (NHPA)  Section  106  compliance  actions  to  accommodate 
historic  resources. 

An  Environmental  Impact  Statement  (EIS)  will  be  necessary  to  document 
impacts  resulting  from  Navy  disposal  of  facilities  and  land  at  NAVSTA  and 
NAVHOSP.  While  the  local  community  will  play  a  major  role  in  assisting  the 
Navy  in  developing  reuse  alternatives,  there  is  some  potential  that  the  Port 
of  Los  Angeles/Long  Beach  will  "acquire"  some  NAVSTA  assets  for  use  as  port 
facilities;  it  also  seems  likely  that  some  organization  (public  or  private) 
will  continue  to  operate  NAVHOSP  as  a  medical  facility.  Issues  to  be 
addressed  in  the  EIS  would  include  in-water  construction  for  piers,  bulkheads 
and  wharfs,  dredging  and  dredge  material  disposal,  and  changes  in  land  use, 
ship  and  vehicular  traffic,  and  air  and  water  emissions  associated  with  port 
construction  and  operations.  The  disposal  EIS  would  begin  March  1995  and  be 
complete  October  1996. 


Military  Construction:  Savings  associated  with  cancelling  NAVSTA 
projects  for  Pier  E,  Utilities  Improvements  in  FY  1992  and  a  Hazardous  and 
Flammable  Storehouse  in  FY  1996,  and  NAVHOSP  projects  for  Ambulance  Garage, 
BEQ  and  Utilities. 

Family  Housing  Construction:  While  shown  as  savings  in  FY  1992, 
construction  savings  are  actually  linked  to  the  cancellation  of  the  FY  1989 
MILCON  project  for  300  enlisted  units  at  $26,110K  (project  no.  H054),  and  the 
cancellation  of  the  FY  1991  MILCON  project  for  300  enlisted  units  at  $25,018K 
(project  no.  H082).  Congress  redirected  savings  to  fund  FY  92  construction 
projects  at  PWC  San  Diego  and  PWC  San  Francisco. 


Family  Housing  Operations:  Operation  of  the  254  unit  Savannah  housing 
project  will  cease  after  Fi’  1994.  Likewise,  the  operation  of  the  684  unit 
Cabrillo  housing  project,  and  the  140  unit  Taper  Avenue  housing  project  w’ill 
cease  after  FY  1995.  Costs  incurred  are  associated  with  housing  security, 
i.e.  fencing  off  and  boarding  up  the  units  to  secure  them  from  adjacent  high- 
crime  neighborhoods. 

Operations  &  Maintenance:  Savings  are  associated  with  NAVHOSP  closure, 

consolidated  infrastructure,  a  phasing  out  of  NS  Long  Beach  support  to 
homeported  ships,  and  the  reduction  of  Chief  of  Naval  Education  and  Training 
(CNET)  Navy  Campus,  CNO  Naval  Legal  Service  Office  (NLSO)  and  Naval 
Investigative  Service  (NISRA) ,  NAVSEASUPCEN,  Naval  Supply  System  Command 
(NAVSUP)  Naval  Regional  Contracting  Center  (NRCC) ,  and  Oceanographer  (OCEANO) 
Weather  Det. 

Military  Personnel:  Fifty  percent  of  the  active  Ship  Intermediate 
Maintenance  Activity  (SIMA)  considered  savings  (2  officers/131  enlisted)  and 
the  Reserve  SIMA  was  deleted  (7  officers/202  enlisted) .  NAVSTA  personnel 
savings  (18  officers/327  enlisted)  assumes  no  remaining  or  transferring 
personnel  to  ocher  locations.  Deletes  Destroyer  Squadron  (DESRON) ,  Surface 
Squadron  (SURFRON),  Surface  Group  (SURFGRU)  staffs  on  basis  that  ships 
transferring  will  have  assignment(s)  to  other  already  established  staffs  at 
gaining  homeports  (35  officers/75  enlisted).  Also  includes  the  reduction  of 
41  enlisted  from  the  Construction  Battalion  Unit  (CBU) . 

Other :  Savings  include  reduced  fixed  overhead  costs  and  reduced 

workload  requirements  at  the  Naval  Supply  Center  San  Diego,  Long  Beach  Annex. 
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t.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


3,  installation  and  location  /ulC  N00245 
NAVAL  ST  AT  ION. 


4.  PROJECT  title 
DREDGING 


6.  CATEGORY  CODE  j 

7.  PROJECT  number 

8.  PROJECT  COST  (*000) 

165. TO 

P-332S 

1.540 

1  1.  COST  ESTIMATES 

ITEM 

U/M 

quantity 

UNIT 

COST 

COST 

(SOOO) 

DREDGING  . 

CY 

160.000 

8.00 

.  1,280 

SUPPORT ING  FAC IL 1 T lES . 

- 

- 

- 

100 

MOBI L 1 ZAT ION /DEMOB IL IT IZAT ION . 

LS 

- 

- 

( _ JOQ  ) 

SUBTOTAL  . 

- 

- 

- 

1.380 

contingency  (5.014) . 

_2D 

total  contract  cost . 

- 

- 

- 

1.450 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0*4)  .  . 

- 

- 

- 

_ QQ 

total  REQUEST . 

- 

- 

- 

1,540 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

(NON-ADD 

(  0) 

10.  DESCRIPTION  OF  PROPOSED  CONSTRUCTION 

Dredging  to  a  depth  of  “37  feet  mean- lower- 

low-water  (MLLW) 

with  2  ' 

f  00  t 

overdredge;  remove  dredging  materials. 

substandard : 


1 1  .  REQUIREMENT :  _ TSQ^QQQ  OY  ADEQUATE: _ Q  CY  SUBSTANDARD: _ 

ESDJILI: 

Provides  for  dredging  Ihe  epproach  to  Pier  2  outside  the  main  channel. 

R£QU1££M£LII : 

Because  of  the  President’s  recommendation  to  close  the  Naval  Station  Long 
Beach  and  mo v e  ships  to  San  Diego,  this  station  will  see  an  increase  of 
homeported  deep  draft  power  intensive  (ODPI)  ships  from  Id  to  20.  While 
Pier  2  has  sufficient  depth  pierside  to  support  DDPI  ships,  the  approach 
channel  to  the  pier  requires  dredging. 
ajRREUJ_SilUAT  LQM : 

This  station  does  not  have  sufficient  berths  to  homeport  the  ODP I  ships 
being  relocated  here  as  a  result  of  the  ctosure  of  Long  Beach. 

Presently,  only  Piers  2,  7,  8  and  T3  are  configured  to  support  DDPI 
ships.  Piers  T,  4.  5,  and  6  have  inadequale  power  to  support  them. 

Piers  TO.  T1,  T2.  and  the  Mole  are  inadequate  to  support  combatants; 

however,  they  continue  to  be  used  for  amphibious  class  ships.  The  fact 
that  the  majority  of  DDPI  ships  cannot  be  nested  exacerbates  the  lack  of 
berthing  space. 
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FREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
UNTIL  exhausted 


COMPONENT 

NAVY 

FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  installation  and  location 

NAVAL  ST  AT  ION 

.  SAN  DIEGO.  CAL  1 FORN 1  A 

4.  PROJECT  title 

S.  PROJECT  number 

DREDGING 

P-332S 

n2.  supplemental  DATA: 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART 
HANDBOOK  1180.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NPT  PROVIDED  : 

Naval  Station  San  Oiago  will  not  ba  abla  to  support  tha  Prasldant's 
racorrmanda  t  i  on  of  closing  Naval  Station  Long  Baach  dua  to  tha  lack  of 
barthing  piars  raquirad  to  accomnodata  tha  additional  ships  to  be 
relocated  hare  from  Long  Baach. 


II  OF  Ml L I TARV 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARV1992  . . a 

(C)  DATE  DESIGN  3514  COMPLETE . 

(D)  DATE  DESIGN  complete . 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ N0JL_ 

(B)  where  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  total  cost  (C)  -  (A)  +  (B)  OR  (D)  ♦  (E>:  (»000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (. _ 92) 

(B)  ALL  other  DESIGN  COSTS . ( _ 9B  ) 

(C)  total . . OflD 

(0)  CONTRACT . ( _ IZD) 

(E)  IN-HOUSE . ( _ 2D) 

(4)  CONSTRUCT  ION  start . 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED 
APPROPR I  AT  IONS : 

NONE 


WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 


DD,i?c“«t39tc 

i/*i  oioi-i»-ooi-3ai» 


hREVtOUS  EDITIONS  MAV  BE  USED  INTERNALLY 

until  exhausted 


RAGE  NO. 


32 


I.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location  /  IJ  ]  q  N0024^ 
NAVAL  STAT ION. 

SAN  D I  EGO .  CALIFORNIA 


i.  program  Element 


0204 706N 


4.  PROJECT  title 
DREDGING 


e.  CATEGORY  CODE 

T.  PROJECT  number 

165. 10 

P-338S 

I.  PROJECT  COST  (ROOD) 


3^00 


•.  COST  ESTIMATES 


DREDGING  . 

subtotal  . 

CONTINGENCY  (  5.0*4) . 

total  contract  cost . 

SUPERVISION,  INSPECTION  S  OVERHEAD  (  6.0*4)  .  . 

total  REQUEST . 

EQUIPMENT  provided  FROM  OTHER  APPROPRIATIONS  . 


U/M 

QUANTITY 

UNIT 

COST 

COST 

(WOO) 

CY 

350,000 

10.00 

_2L£iDQ 

(NON-ADDi  ( 


3,500 

_ ISO 

3.680 

_ 220 

3,000 

0) 


10.  description  OP  PROPOSED  CONSTRUCTION 

Drodging  pi«r  btrlhs  and  approach  to  a  dapth  of  -37  faat  maan  lowar 
low  wa t a r  (MLLW)  with  a  two-foot  ovardradga  allowanca. 


n  .  REQUIREMENT  _ 350.000  CY  ADEQUATE: _ ^0  CY  SUBSTANDARD: _ 

EfiCU££I 

Providas  dradging  of  Plar  3  and  its  approach  to  tha  outsida  main  channal. 

E£QUl££M£tdI : 

Bacause  of  tha  Prasidant's  r acommanda t I  on  to  closa  the  Naval  Station  Long 
Beach  and  move  ships  to  San  Oiago.  this  station  will  sea  an  Increase  of 
homaportad  deep  draft  power  intensive  (DDPI)  ships  of  from  14  to  20. 

While  Pier  3  has  sufficient  utilities  and  is  configured  to  support  DDPI 
ships,  the  pier  and  its  approach  require  dradging. 

This  station  does  not  have  sufficient  berths  to  homeport  the  DDPI  ships 
being  relocsiad  here  as  a  result  of  the  closure  of  Long  Beach. 

Presently,  only  Piers  2.  7,  8.  and  13  are  configured  to  support  DDPI 
ships.  Piers  1,  4,  5.  and  6  have  inadequate  power  to  support  them. 

Piers  10.  11.  12.  and  the  Mole  are  inadequate  to  support  combatants; 

however,  they  continue  to  be  used  for  amphibious  class  ships.  The  fact 
that  the  maioriiy  of  DDPI  ships  cannot  be  nested  exacerbates  the  lack  of 
berthing  space 
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rage  no. 


1.  COMPONENT 

NAVY 

FY  IBg^MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  installation  AND  LOCATION 

NAVAL  STAT ION 

.  SAN  0 1  EGO .  CAL  1 FORN 1  A 

4.  P80JECT  title 

i.  PROJECT  number 

DREDGING 

P-338S 

1.  REQUIREMENT:  (CONTINUED) 

IMPACT  IP  NOT  PROVIDED : 

Without  this  projact,  this  station  will  not  ba  abla  to  support  tha 
Prasidant's  racomnanda 1 1  on  for  closing  Long  Baach  bacausa  of  tha  lack  of 
ba  r  t  h i ng  p i a  r  s . 


12.  supplemental  DATA: 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  noo.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY1992  . . D. 

(C)  DATE  DESIGN  35%  COMPLETE . . QfiziiZ 

(0)  DATE  DESIGN  COMPLETE . — 


(2)  BASIS: 

(A)  standard  or  DEFINITIVE  DESIGN: 

(B)  where  design  was  most  recently  USED:  _ 


YES _ N0JL_ 


(3)  total  cost  (C)  •  (A)  ♦  (6)  OR  (0)  ♦  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  total . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


(»000) 

( _ 234  ) 

( _ 122  ) 

_ 353 

( _ 21B  ) 

( _ 4D  ) 


(d )  CONSTRUCT  ION  START, 


.  .  . 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRI AT  IONS : 

NONE 


rcwM  130  1e 
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EREVIOUS  EDITIONS  MAv  BE  USED  INTE»NALLV 

until  exhausted 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY;  NAF  MIDWAY  ISLAND 


ONE-TIME 


IMPLEMENTATION  COSTS: 

FY92 

FY93 

Fy94 

FY95 

FY96 

FY97 

TOTAL 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Environmental 

0 

0 

0 

0 

0 

0 

0 

Environmental  (Supplemental) 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

0 

400 

500 

0 

0 

0 

900 

Military  Personnel  -  PCS 

0 

0 

0 

0 

0 

0 

0 

Other 

0 

0 

0 

0 

0 

0 

0 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

0 

0 

0 

0 

0 

0 

0 

TOTAL  COSTS 

0 

400 

500 

0 

n 

0 

900 

TOTAL  SUPPLEMENTAL  COSTS 

0 

0 

0 

0 

0 

0 

0 

SAVINGS: 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

-1000 

-3800 

-3584 

-3363 

-3055 

-3038 

-17840 

Military  Personnel 

0 

-15 

-102 

-210 

-310 

-399 

-1036 

Other 

0 

0 

0 

0 

0 

0 

0 

Civilian  ES 

0 

0 

0 

0 

0 

0 

0 

Military  ES 

(  0){ 

-1)1 

-4)1 

-6)1 

-8)[ 

-9) 

0 

TOTAL  SAVINGS 

-1000 

-3815 

-3686 

-3573 

-3365 

-3437 

-18876 

ONE-TIME 

IMPLEMENTATION  COSTS: 

(Funded  by  other  Appropriations) 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing  Operations 

0 

0 

0 

0 

0 

0 

0 

Operations  £  Maintenance 

400 

0 

0 

0 

0 

0 

400 

Military  Personnel  -  PCS 

0 

0 

0 

0 

0 

0 

0 

Other 

0 

0 

0 

0 

0 

0 

0 

TOTAL  COSTS 

400 

0 

0 

0 

0 

0 

400 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NAF  MIDWAY  ISLAND 


IMPLEMENTATION  COSTS: 

rY92 

FY93 

FY94 

FY95 

FY96 

PY97 

TOTAL 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Environment 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

-600 

-3400 

-3084 

-3363 

-3055 

-3038 

-16540 

Military  Personnel 

0 

-15 

-102 

-210 

-310 

-399 

-1036 

Other 

0 

0 

0 

0 

0 

0 

0 

Homeovmers  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

0 

0 

0 

0 

0 

0 

0 

Civilian  ES 

0 

0 

0 

0 

0 

0 

0 

Military  ES 

I  0){ 

-HI 

-4)[ 

-6)( 

-8)( 

-9] 

0 

IMPLEMENTATION  COSTS 

-600 

-3415 

-3186 

-3573 

-3365 

-3437 

-17576 
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BASE  CLOSURE  6.  REALIGNMENT  1991 
NARRATIVE  SUMJMARV 


NAVAL  AIR  FACILITY  MIDWAY  ISLAND 

Closure/Real iErunent  Action:  Realign  Naval  Air  Facility  Midway  Island  and 
eliminate  the  mission.  Retain  caretaker  presence  to  support  intermittent 
joint  special  operations.  The  temporary  basing  capability  at  Midway  Island  is 
critical  to  maintain  an  effective  staging  point  for  "Pony  Express" . 

Alternative  siting  is  not  viewed  as  practical.  The  nearest  option,  Johnston 
Island,  is  900  nautical  miles  southeast.  Another  significant  impact  of  full 
closure  of  Midway  would  be  the  loss  of  ship  refueling  and  aircraft  divert 
capability  at  that  location. 

Tills  plan  calls  for  almost  total  closure  of  existing  island  capability 
while  placing  the  site  into  caretaker  status.  A  small  contractor  force  will 
be  maintained  to  provide  security  and  the  capability  to  surge  to  support 
intermittent  special  operations.  Due  to  remoteness  of  NAF  Midway  Island,  a 
residual  infrastructure  is  required  to  support  even  a  small  security  force. 
Forty  personnel  are  required  to  support  an  8-man  security  force  (a  total  of 
48).  Support  personnel  must  provide  electrical  power,  water,  sewage 
treatment,  galley  operations,  telephones  and  VHF  radio  watch,  aircraft 
refueling  (island  support  aircraft),  and  air  conditioning/maintenance  repair. 
These  48  persons  will  all  be  contract  personnel.  Additionally,  6  military 
would  be  retained  for  administration  -  totalling  54  on  island.  The  "Naval  Air 
Facility"  status  of  the  island  will  be  downgraded  to  "Midway  Island  Naval 
Annex".  The  existing  Base  Operating  Support  (BOS)  contract  will  be 
readvertised  after  being  significantly  downsized  in  scope  from  $7.2M  to 
approximately  $3.7M  starting  Pi  1993.  All  facilities  operations  and 
maintenance  beyond  that  essential  to  support  the  caretaker  posture  and 
intermittent  "Pony  Express"  will  cease. 


One-time  Implementation  Costs : 

Military  Construction:  None  required. 

Family  Housing  Construction:  None  required. 

Family  Housing  Operations:  None  required. 

Operations  &  Maintenance:  Special  projects  to  place  the  facility  in 
caretaker  status. 

Procurement  Items:  None  required 

Revenue  from  Land  sales:  None  identified 


Environmental :  No  environmental  clean-up  and  compliance  costs  were 

identified  because  this  is  a  realignment  and  costs  will  be  part  of  normal 
operating  budget.  Only  complete  closures  were  included  in  BC&R  budget.  Only 
environmental  costs  for  property  which  will  be  excessed  are  included  in  this 
budget . 
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S^viriRS : 


Military  Construction:  None  identified. 

Family  Housing  Construction:  None  identified. 

Family  Housing  Operations:  None  identified. 

Operations  &  Maintenance:  Annual  reduction  of  operations  and 
maintenance  and  BOS  contract  costs  adjusted  for  inflation.  BOS  costs  cannot 
be  completely  eliminated  since  facilities  must  be  retained  in  caretaker  status 
to  support  intermittent  "Pony  Express". 

Military  Personnel:  There  are  savings  of  2  officers  and  7  enlisted. 

Other:  None  identified. 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY;  NAS  MOFFETT  FIELD  CA 


ONE-TIME 


IMPLEMENTATION  COSTS: 

FY92 

FY93 

FY94 

FY95 

Fy96 

FY97 

TOTAL 

Military  Construction 

Family  Housing 

0 

25310 

24775 

0 

0 

0 

50085 

Construction 

0 

0 

65370 

0 

0 

0 

65370 

Operations 

0 

0 

0 

0 

0 

0 

0 

Environmental 

23S5 

4158 

1000 

5000 

2000 

2000 

16513 

Environmental  (Supplemental) 

(  5455] 

0 

0 

0 

0 

0  I 

5455] 

Operations  &  Maintenance 

0 

0 

3340 

3166 

3225 

0 

9731 

Military  Personnel  -  PCS 

0 

170 

990 

1490 

2280 

0 

4930 

Other 

0 

0 

0 

0 

0 

0 

0 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

0 

30 

30 

30 

30 

30 

150 

TOTAL  COSTS 

2355 

29668 

95505 

9686 

7535 

2030 

146779 

TOTAL  SUPPLEMENTAL  COSTS 

[  5455] 

0 

0 

0 

0 

0  1 

5455] 

SAVINGS; 

Military  Construction 

Family  Housing 

-1000 

0 

0 

0 

0 

0 

-1000 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

1445 

2699 

2370 

6514 

Operations  &  Maintenance 

-2300 

-2581 

-7987  - 

11036  - 

12617  - 

22387 

-58908 

Military  Personnel 

0 

-1627 

-5179 

-8947  - 

12697  - 

16416 

-44866 

Other 

0 

0 

0 

0 

0 

0 

0 

Civilian  ES 

0 

0  I 

-133]( 

-227]  ( 

-319]t 

-325] 

0 

Military  ES 

t  0][ 

-96]  1 

-198]] 

-294]  [ 

-381]  [ 

-462] 

0 

TOTAL  SAVINGS 

ONE-TIME 

IMPLEMENTATION  COSTS: 

-3300 

-4208  - 

13166  - 

18538  - 

22615  - 

36433 

-98260 

(Funded  by  other  Appropriations) 


Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing  Operations 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

0 

0 

0 

0 

0 

0 

0 

Military  Personnel  -  PCS 

0 

0 

0 

0 

0 

0 

0 

Other 

0 

0 

0 

0 

0 

0 

0 

TOTAL  COSTS 

0 

0 

0 

0 

0 

0 

0 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NAS  MOFFETT  FIELD  CA 


IMPLEMENTATION  COSTS; 


Military  Construction 
Family  Mousing 
Construction 
Operations 
Environment 

Operations  &  Maintenance 
Military  Personnel 
Other 

Homeowners  Assistance 
Land  Sale  Revenues  (-) 
Civilian  ES 
Military  ES 

IMPLEMENTATION  COSTS 


FY92 

rY93 

FY94  ! 

FY95 

FY96 

Fy97 

TOTAL 

-1000 

25310 

24775 

0 

0 

0 

49085 

0 

0 

65370 

0 

0 

0 

65370 

0 

0 

0 

1445 

2699 

2370 

6514 

7S10 

4158 

1000 

5000 

2000 

2000 

21968 

-2300 

-2581 

-4647 

-7870 

-9392  -22387 

-49177 

0 

-1457 

-4189 

-7457  - 

10417  ■ 

-16416 

-39936 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

30 

30 

30 

30 

30 

2 

0 

0 

1  *13311 

-227}[ 

-319)1  -325) 

0 

(  OJf  -96jr  '198)f 

-294)1 

-381)1  -462) 

0 

4510 

25460 

82339 

-8852  - 

15080 

-34403 

53826 

J) 


BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 


NAVAL  AIR  STATION  MOFFETT  FIELD.  CA 


Closure/Reallgnment  Action:  The  activities  located  at  NAS  Moffett  Field 
support  maritime  patrol  and  antisubmarine  warfare  (ASU)  operations  and 
training  for  the  U.  S.  Pacific  Fleet.  NAS  Moffett  Field  also  provides  support 
for  reserve  maritime  patrol  squadrons,  NASA-Ames  Research  Center  and  other 
miscellaneous  activities.  Closure  of  NAS  Moffett  Field  as  an  active  air 
station  will  Involve  the  following  actions  be«feen  FY  1992  and  FY  1996; 

a.  The  mission  of  the  NAS  will  be  eliminated,  resulting  in 
disestablishment  or  relocation  of  Navy  tenant  activities  which  support  the 
current  mission  of  the  air  station. 

b.  One  active  duty  maritime  patrol  (MPA)  squadron  will  be  decommissioned. 
The  remaining  active  duty  MPA  squadrons  and  the  fleet  replacement  squadron 
(FRS)  will  be  relocated.  Principal  receiving  bases  for  MPA  squadrons  are  NAS 
Barbers  Point,  NAS  Brunswick,  and  NAS  Jacksonville.  FRS  squadron  will  be 
consolidated  at  NAS  Jacksonville. 

c.  The  reserve  maritime  patrol  squadron,  air  reserve  center,  reserve 
wing,  and  Navy  Plant  Representative  Office  (NAVPRO)  will  be  transferred  to  NAS 
Alameda . 

d.  Tenant  activities  will  either  disestablish,  relocate,  or  be 
consolidated  with  existing  activities  at  NAS  Barbers  Point,  NAS  Jacksonville, 
or  NAS  Brunswick  in  support  of  relocated  operational  units.  Outlying  Landing 
Field  (OLF)  Crows  Landing  will  also  become  excess. 

The  Naval  Air  Station  is  to  be  deactivated  by  the  end  of  FY’  1997. 


One-time  Implementation  Costs: 

Military  Construction:  The  estimated  construction  cost  reported  to  the 
Base  Closure  Commission  was  $23. 9M.  The  current  budget  figure  is  $50. IM.  The 
facilities  listed  below  must  be  constructed  to  implement  the  recommendations 
of  the  Commission. 

The  FY  1993  projects  in  this  budget  total  $25. 3M  versus  an  estimate  of 
$23. OM  (FY  92  $) .  The  d.ifference  is  in  three  projects  at  Jacksonville.  The 
Trainer  Facility  increased  from  $1.9M  to  $3.5M  and  the  maintenance  Hangar 
increased  from  $1.4M  to  $3.8M.  Both  of  these  projects  were  inadvertantly 
underscoped  (too  small)  as  reported  to  the  Base  Closure  Commission.  The 
correction  to  the  proper  square  footage  and  increased  cost  of  support 
facilities  (utilities)  resulted  in  the  cost  increases.  The  third  project, 

BOQ,  was  not  included  in  the  report  to  the  Commission  under  the  invalid 
assumption  that  transient  students  would  live  off-base. 


a 


Economic  realities  of  the  rental  market  ir  north  Florida  make  this  an  improper 
assumption  as  costs  are  prohibi*  ve .  This  project  has  an  economic  payback  of 
less  than  three  years. 


Year  of 

Amount 

Locat ion/Proi ect 

Title 

Award 

S  000 

Barbers  Point 

Renovate  Hangar  117 

1993 

3,270 

Const  WINGSPAC  Bldg 

1993 

3,320 

Jacksonville 

Trainer  Facility 

1993 

3,500 

Parking  Apron 

1993 

2,870 

Maint  Hangar 

1993 

3,800 

BEQ  Fac 

1993 

4,065 

BOQ  Fac 

1993 

4.485 

Subtotal  1993 

25,310 

Barbers  Point 

Ops  Trainer  Addition 

1994 

2,625 

Acrft  Direct  Fuel  Fac 

1994 

6,500 

Renovate  Hangar  111 

1994 

3,300 

Const  BEQ 

1994 

Io,400 

Jacksonville 

Applied  Inst  Bldg 

1994 

1.950 

Subtotal  1994 

24,775 

Family  Housing  Construction:  The  following  projects  are  required  to 
provide  housing  for  junior  enlisted  (E1-E6)  families  migrating  to  locations 
experiencing  a  net  gain  in  baseloading  (current  to  projected) ; 


Location 

Number 
of  Units 

Composition 

Fiscal  Year 
of  Award 

Amount 

fSOOO^ 

San  Francisco 
(Alameda) 

71 

53  JEM2,  13  JEM3, 

5  JEM4 

1994 

$  8,670 

Barbers  Point 

305 

229  JEM2,  58  JEM3, 
18  JEM4 

1994 

S56.700 

Subtotal  1994 

$65,370 

Family  Housing  Operations:  No  requirement. 

Operations  &  Maintenance:  Costs  include  civilian  PCS/RIF,  freight  for 
moving  equipment/materials,  planning/design,  and  repair  work  required  at 
receiving  sites. 

Procurement  Items:  No  requirement. 


Revenue  froir  Land  sales:  Real  estate  expenses  included  in  this  estimate 
are  not  normal  Nat'}'  expenses.  The  General  Services  Administration  (GSA)  is 
normally  the  disposal  agent  for  Navy's  land  and  improvements.  However,  the 
Base  Closure  legislation  directs  the  Administrator  of  GSA  to  delegate  his 
disposal  authority  to  DOD,  including  the  requirement  to  pay  for  all  disposal 
costs.  These  expenses  cover  federal  screening,  land  transfers  to  other 
federal  agencies,  public  discount  transfers  and  any  public  sale  of  real 
estate . 

Expenses  to  be  incurred  at  NAS  Moffett  Field  are  for  site  inspections, 
appraisals,  title  work,  surveys,  and  community  liaison.  Navy  will  screen  the 
property  with  other  Federal,  state,  and  local  agencies  and  the  public 
according  to  the  normal  federal  disposal  process.  In  the  case  of  Moffett 
Field,  as  recommended  by  the  Base  Closure  and  Realignment  Commission,  the  Na'vy 
may  transfer  the  property  to  other  federal  agencies. 


Environmental ; 


Installation  Restoration:  This  is  a  National  Priority  List  site. 

Cleanup /Compliance :  NAS  Moffett  has  hazardous  waste  accumulation  sites 
which  will  be  closed  in  accordance  with  applicable  regulations.  All  asbestos 
that  is  hazardous  to  human  health  will  be  abated,  and  Underground  Storage 
Tanks  (USTs)  will  be  sampled  and  either  closed,  removed,  or  monitored. 

Environmental  Planning:  Relocation  of  assets  to  NAS  Barbers  Point  will 
require  an  Environmental  Assessment  (EA)  to  study  environmental  effects  of 
MILCON  required,  changes  in  land  use,  and  changes  in  air  operations  and  Air 
Installations  Compatible  Use  Zones  (AICU2) .  Relocation  of  assets  to  NAS 
Jacksonville  will  also  require  an  EA  to  study  environmental  effects  of  MILCON 
required,  changes  in  land  use,  and  changes  in  air  operations  and  AICUZ. 

Though  no  MILCON  is  required  to  relocate  assets  to  NAS  Brunswick,  an  EA  is 
required  to  study  impacts  from  changes  in  land  use,  and  changes  in  air 
operations  and  AICUZ.  This  funding  also  provides  for  National  Historic 
Preservation  Act  (NHPA)  Section  106  compliance  actions  to  accommodate  historic 
resources . 

While  it  seems  likely  chat  NASA/USAF  will  acquire  part  of,  or  all  of,  NAS 
Moffett  Field,  a  possibility  exists  that  the  "public"  will  press  for  some 
disposal.  NAS  is  contaminated  with  numerous  hazardous  waste  sites,  and  is  on 
the  National  Priorities  List  (NPL) .  Given  the  desirability  of  NAS  assets 
geographically,  it  seems  likely,  in  the  absence  of  a  federal  entity  acquiring 
the  entire  installation,  chat  reuse  of  NAS  will  involve  a  variety  of  land 
uses.  Issues  to  be  addressed  would  include  impact  of  reuse  on,  and  by, 
hazardous  waste  sites,  changes  in  land  use,  and  changes  in  air  and  water 
emissions.  The  disposal  Environmental  Impact  Statement  (EIS)  would  begin 
March  1995  and  be  complete  September  1996. 
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ia^ln^s : 


Military  Construction:  Cost  associated  with  an  FY  1990  project  for 
construction  of  a  Child  Care  Center. 

Family  Housine  Construction:  None. 

Family  Housing  Operations:  Based  upon  migration  schedules  incorporated 
into  the  Base  Structure  Committee  (BSC)  cost  model,  inventory  reductions  will 
begin  at  the  end  of  FY  1994  and  be  completed  in  FY  1997.  The  housing  units 
are  expected  to  transfer  to  the  USAF.  Additional  requirements  are  a  result  of 
the  305  unit  Barbers  Point  project  coming  on-line  in  FY  1995,  and  the  71  unit 
Alameda  project  coming  on  line  in  FY  1996. 

Operations  &  Maintenance:  Reflects  reducing  costs  of  operations  and 
maintenance  from  functions  which  will  be  discontinued  as  a  result  of  the 
closure . 

Military  Personnel:  Savings  for  base  personnel  are  identified  as  18 
officers  and  100  enlisted;  adjustments  reflect  50  percent  savings  in  the 
Personnel  Support  Detachment  (PSD)  (2/51);  savings  of  3  officers  and  84 
enlisted  were  recommended  at  the  Aircraft  Intermediate  Maintenance  Detachment 
(AIMD) ;  deleted  the  Security  Division  (2/46)  and  full  reduction  to  the 
Aircraft  Operations  Dec  (1/4).  Reduction  of  $2,571  thousand  for  officers  and 
$13,845  thousand  for  enlisted. 

Other:  None  identified. 


1.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


n.  installation  and  location  /(jiC  N0033^ 
NAVAL  AIR  SI  AT  ION, 

BARBERS  POINT,  hawa i i 


i.  progaam  element 


0204 696N 


a.  category  code 

7.  PROJECT  NUMBER 

610. 10 

P-255S 

4.  PROJECT  title 

ADMIN  I STRAT I VE  OFFICE 
BUILDING  _ 


».  PROJECT  COST  (*000) 


3,320 


f.  COST  ESTIMATES 


administrative  office  building  . 

supporting  facilities . 

utilities,  paving,  and  site  improvement.  . 
subtotal  . 

CONTINGENCY  (  6 .  C«  ) . 

total  contract  cost . 

SUPERVISION,  inspection  &  OVERHEAD  (  6.b%)  . 

total  request . 

equipment  provided  from  other  appropriations 


(NON-ADD>  ( 


COST 

(SOOO) 


1.020 
1.050 
( —1^050 ) 
2.070 

_ JU5Q 

3.  120 

_ 2DD 

3.320 

0) 


10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Single-story  concrete  end  masonry  building,  concrete  foundation  and 
floors,  built-up  roofing,  air  conditioning,  fire  protection  systam,  sound 
attenuation,  utilitlas  and  parking. 


REQUIREMENT:  15 .000  SF  ADEQUATE: _ SF  SUBSTANDARD: _ 

EBQJICI 

Provides  an  administrative  office  building  to  accommodate  the  Commander, 
Patrol  Wings  Pacific  Fleet  (WINGSPAC). 

&LQUl££ld£iJI : 

The  Cormiander,  WINGSPAC  and  approximately  100  of  his  staff  ere  to  be 
relocated  to  this  activity  because  of  the  President's  racorrmanda t i on  to 
close  NAS  Moffett  Field,  California. 

CURRENT  SITUATION : 

No  facilities  exist  at  this  activity  which  are  capable  of  providing  the 
necessary  office  space  to  house  the  Commander,  WINGSPAC  and  his  staff. 
iWEALl_L£_tiQJ_EBQYiIl£D : 

This  activity  will  not  be  able  to  support  the  President's  reconmenda t i on 
for  closing  Moffett  Field  because  of  a  lack  of  adequate  administrative 
space  to  house  the  commands  being  relocated  here. 


DD/ofc^.1391 
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PREVIOUS  EDITIONS  MAV  be  USED  INTERNALLV 

until  exhausted 


(CONT INUED  ON  DO  1391C ) 


page  no. 


1.  COMPONENT 

NAVY 

FY  1993_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION.  BARBERS  POINT.  HAWAII 

4.  PROJECT  title 

5.  PROJECT  number 

ADMINISTRAT 1 V 

E  OFF  ICE  BUILDING 

P-255S 

12.  supplemental  DATA: 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  TieO.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  started . 

(B)  PERCENT  COMPLETE  AS  OF  JANUARY1992  . . . h. 

(C)  DATE  DESIGN  35T4  COMPLETE . ■_QB-.a2 

(0)  DATE  DESIGN  COMPLETE . . IZzSZ 


(2)  BASIS: 

(A)  standard  or  definitive  DESIGN: 

(B)  where  design  was  most  recently  USED 


YES _ N0JL_ 


(3)  total  cost  (C)  -  (A)  ♦  (B)  OR  (D)  ♦  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  other  design  COSTS  . 

(C)  total . 

(D)  contract  . 

(E)  IN-HOUSE  . 


(»000) 

( _ ) 

( _ _ Ilfi  ) 

_ _ 22S> 

( _ 330  ) 

( _ Ah  ) 


(4 )  CONSTRUCT  ION  START , 


.  .  .  ^Q2daa 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPR I  AT  IONS : 

NONE 


FODM  lOQIc 
1  Otc  19  IwW  1C 

tm  oioj-i»-ooi-3»is 


»»€VI00S  EDITIONS  may  be  USED  INTEKNALLY 
UNTIL  exhausted 


46 


1.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location  /uic  NQ0334 
NAVAL  AIR  STAT ION, 

BARBERS  POINT.  HAWA i i 


s.  program  element 


0204696N 


a.  categorv  code 

7.  PROJECT  NUMBER 

211.06 

P-257S 

4.  PROJECT  title 

HANGAR  117  RECONFIGURATION 


8.  PROJECT  COST  (*0001 


3.270 


•  COST  ESTIMATES 


HANGAR  117  RECONFIGURATION  . 

SHOP  CONSTRUCT  ION . 

HANGAR  REHABILITATION . 

supporting  facilities . 

utilities,  paving,  and  site  improvement.  . 

subtotal  . 

contingency  (5.0*4) . 

total  contract  cost . 

supervision,  inspection  S  overhead  (  6.5*4)  . 

total  request . 

equipment  provided  from  other  appropriations 


quantity 


24.050 

6,810 

15.240 


UNIT 

COST 

COST 

(SOOO) 

- 

2. 380 

115.00 

(  1.010) 

90.00 

(  1.370) 

(NON-ADD)  ( 


540 

: _ 54D  ) 

2.920 

_ _ IfiC 

3.070 

_ 2DD 

3.270 

0) 


to.  DESCRIPTION  Of  PROPOSED  CONSTRUCTION 

Construction  of  n«w  shop  spaces,  mod ar n i za t i on  of  existing  shop  and 
administration  area  to  include  lighting  improvements,  floor  and  r.siling 
retiling,  sprinkler  system,  air  conditioning  of  administrative  spaces, 
sound  attenuation  between  shop  and  administrative  spaces,  utilities,  and 
associated  demolition  work. 


1 1  .  requirement  : _ Z4^Q5.a  ADEQUATE: _ SUBSTANDARD: _ 

EBOJILI: 

Reconfigure  15,240  SF  of  existing  edmi n i s t re t i ve  and  shop  spaces  in  the 
existing  Hangar  117,  and  construct  8,610  SF  of  shop  space. 

RFnu IRFMFNT : 

Adequate  and  properly-configured  facilities  to  accommodate  P-3  squadrons 
arriving  at  Barbers  Point  as  a  result  of  the  President's  recommendation 
to  close  the  Naval  Air  Station,  Moffett  Field,  California. 
aJRRINJ-SilUAlJLIlbl : 

Hangar  117,  to  be  modernised,  is  configured  for  squadrons  operating  the 
small,  single  engine  aircraft  that  were  based  here  during  World  War  il. 
This  facility  is  characterised  by  wire  mesh  and  p I ywood / a s be s t os  sheeting 
partitions  and  poor  layout  of  shops  and  administrative  spaces.  It  does 
not  meet  fire  code  requirements  and  has  never  been  modernised.  It  is 
currently  outgranted  to  the  Army  who  will  vacate  the  facility  at  the 


DD/orT.1391 

OWJ-L»-OOl-3»lO 


PREVIOUS  EDITIONS  MPv  BE  USED  INTEPNALLi- 

until  exhausted 


(CONTI  NUED  ON  DO  13910 


PAGE  NO. 


1.  component 

NAVY 

FY  1993_MILITARY  CONSTRUCTION  PROJECT  DATA 

DATE 

3.  installation  and  location 

NAVAL  AIR  STATION.  BARBERS  POINT.  HAWAII 

4.  PROJECT  title 

i.  PROJECT  number 

HANGAR  117  RECONFIGURATION 

P-257S 

h.  REQUIREMENT; 

(CONI INUED) 

CLIBBENI.  SI  TUAT  IQN.  (CONTINUED) 

•xpIrAtion  of  th»  host-t«nant  agraemant  in  Dacambar  of  1991.  No  othar 
spaca  axisis  which  can  accommodata  thasa  squadrons. 

IMPACT  IF  NOT  PRQVinED : 

Without  this  projact,  this  station  will  not  ba  abla  to  support  tha 
Prasidant's  raconmanda t i on  for  closing  Moffatt  Fiald  bacausa  of  a  lack  of 
adaquata  hangar  spaca  to  acconmodata  tha  squadrons  to  ba  ralocalad. 


12.  SUPPLEMENTAL  DATA: 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PARI  II  OF  MILITARY 
handbook  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . ID^i 

(B)  PERCENT  complete  AS  OF  JANUARVIse? . . 15. 

(C)  DATE  DESIGN  3514  COMPLETE . 

(0)  DATE  DESIGN  COMPLETE . _Qa=aZ 

(2)  BASIS: 

(A)  standard  or  definitive  DESIGN:  YES _ NOJL- 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  total  COST  (C)  -  (A)  ♦  (B)  OR  (0)  ♦  (E);  (»000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ Iflfi  ) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ IZfl  ) 

(C)  total . . 22!> 

<D)  CONTRACT . ( _ 330) 

(E)  IN-HOUSE . < _ 45) 

(d)  CONSTRUCT  ION  start . 12^02 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  associated  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPR I  AT  IONS 
NONE 


DD/ofcM391c 

tm  010}  -00 1-39  IB 


BaGE  no, 


;s 


^fffvious  EDITIONS  MAY  BE  USED  INTEENAILY 
until  exhausted 


1.  COMPONENT 

FY  I993_MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 


3.  INSTAIIATION  AND  I  OCA  T  ION  /(J|C  N00207  1.  PROJECT  title 

NAVAL  AIR  STATION,  TRAINER  EACILlTv 

JACKSONVILLE,  Florida 


5.  PROGRAM  ELEMENT  6.  CATEGORY  CODE 


7.  PRO,*CT  number 


».  PROJECT  COST  <«OOOI 


0204686N 


171.35 


P-208S 


t.  COST  ESTIMATES 


3.500 


quantity 


TRAINER  facility  .  SF 

SUPPORTING  FAC  IL  I  T  lES .  - 

utilities,  PAVING.  AND  SITE  IMPROVEMENT.  .  .  LS 

subtotal  .  - 

contingency  (  6.CW) .  - 

total  contract  COST .  - 

SUPERVISION.  INSPECTION  A  OVERHEAD  (  6.0%)  .  .  - 

total  request . - 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  .  - 


(NON-AOD  ( 


COST 

1*000) 


.  2.700 
450 

( _ A5D  ) 

3.  150 

_ JfiQ 

3.310 

_ IflD 

3.500 

0) 


to.  OESCRIPIION  OP  PROPOSED  CONSTRUCTION 

Two'Story  concrtiR  masonry  building,  concrata  foundation  and  floor, 
bulll-up  roof,  flra  protaction  systam,  grounding,  lightning  protaction, 
air  conditioning,  utilitias. 


REQUIREMENT;  ,  3Q.QPQ  SF  ADEQUATE: _ Q  SF  SUBSTANDARD: _ Q 

EfiOJICI: 

Providas  an  oparational  trainar  facility  to  housa  flight  trainars. 
REQUIREMENT 

Naw  facilitias  ara  raquirad  to  housa  tha  following  trainars:  2F140T 
(Updata  III).  2C41  (PTT),  2F157T  (Updatad  IV).  14B40  (PTT),  and  two  2F87F 
(OFT)  as  a  rasult  of  tha  Prasldant's  racommanda t Ion  to  closa  Naval  Air 
Station  Moffatt  Flald  and  mova  tha  VP-31  flight  training  mission  to  NAS 
Ja  ck  sonv i I  la. 

CiJREiiili-SllUMillN 

No  spaca  ax i s I s  which  could  ba  modifiad  to  accapt  tha  additional  training 
dav I cas  . 

lMPALl-L£,MQJ_E£m(lD£fl : 

No  facilitias  will  ba  availabla  to  housa  tha  trainars  raquirad  for  VP-31, 
and  tha  Prasidant's  basa  closura  and  raalignmant  r acommanda t i on  to  closa 
Moffatt  Flald  cannot  ba  proparly  implamantad. 


00^,^7.1391 

%m  OYOJ-lF-OOl'MYO 


PREVIOUS  EDITIONS  may  Bl  USED  INTERNALLY 
UNTIL  exhausted 


t.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


3.  installation  and  location 


NAVAL  AIR  station.  JACKSQNVI LLE.  FLORIDA 


4.  PROJECT  title 


i.  PROJECT  number 


TRAINER  FACIU  TV 


12.  supplemental  DATA: 


P-208S 


A.  estimated  design  DATA;  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . QS.^ 

(B)  PERCENT  COMPLETE  AS  OF  JANUARV1802  . Q. 

(C)  DATE  DESIGN  3514  COMPLETE . 08-22 

(0)  DATE  DESIGN  COMPLETE . — 0^^ 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


(3)  total  COST  (C)  -  *  <B)  OR  (D)  ♦  (E);  (»000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ 21Q  ) 

(B)  ALL  other  design  COSTS . ( _ IBS) 

1C)  total . . 22S 

(0)  CONTRACT . ( _ 35D) 

(E)  IN-HOUSE . ( _ 26) 


(A )  CONSTRUCTION  START . 


.  .  .  -  QQ--J3 

(MONTH  and  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPR I  AT  IONS : 

NONE 


DD/o?c"7,139 

%m  010}-L'-001-3«1t 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 

until  exhausted 


I.  COMPONENT 


FY  1983  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSIALCATION  AND  LOCATION  /ylC  N00207 
NAVAL  AIR  STAT ION, 

JACKSONVILLE,  FLORIDA 


i.  PROGRAM  element 


0204696N 


4.  PRO^CT  title 
PARK ING  APRON 


a.  category  code 

T.  PROJECT  number 

113.20 

P-209S 

I.  PROJECT  COST  (RODOi 


2,870 


t.  COST  ESTIMATES 


ITEM 

U/M 

quantity 

UNIT 

COST 

PARKING  APRON . 

SY 

52.000 

41.00 

SUPPORT ING  FAC IL 1 T lES . 

- 

- 

- 

UTILITIES.  PAVING.  AND  SITE  IMPROVEMENT.  .  . 

ls 

- 

- 

subtotal  . 

- 

- 

- 

contingency  (6.0*4) . 

- 

- 

- 

total  contract  COST . 

- 

- 

- 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0*4)  .  . 

- 

- 

- 

total  reouest . 

- 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

j 

_ i 

1 

(NON-ADO 

COST 

(SOOO) 


2.710 

_ IfiD 

2.870 

0) 


to.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

RtirrforcRd  concr«t«  parking  apron,  grounding  points,  striping. 


REQUIREMENT:  5?  non  SY  ADEQUATE; _ a  SY  SUBSTANDARD: _ ^Q. 

EfiQJlCI: 

Providas  an  aircraft  parking  apron. 

R£Q1J1BEM£UI 

Additional  parking  ramp  spaca  adjacant  to  an  axisting  hangar  is  naadad 
for  12  additional  aircraft  to  acconynodata  tha  Prasidant's  racorrmanda  t  i  on 
to  closa  Naval  Air  Station  Moffatt  Fiald  and  mova  VP-31  ASW  Pilot 
training  and  patrol  P-3  aircraft  to  NAS  Ja ck sonv i I  I  a . 

LUREEUJLSlIUAlJXltJ 

Thara  is  no  parking  apron  spaca  in  tha  VP  matntananca  and  parking  araa  to 
handia  tha  12  additional  VP-31  aircraft. 

I  MP.AL1_L£-MQ  J-EfiQYlDiD 

Unsafa  aircraft  taxiing  and  parking  conditions  will  rasult  from  tha  12 
additional  aircraft,  and  tha  Prasidant's  basa  closura  and  raalignmant 
racommanda t i on  to  closa  Moffatt  Fiald  cannot  ba  proparly  implamantad. 


^ORM  lOQI 
I  DEC  ?e  fwW  I 
tm  010J-l»-OOl-3RIO 


PREVIOUS  EDITIONS  may  BE  USED  INTERNALLY 

until  exhausted 


1.  COMPONENT 

NAVY 

FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 

7.  date 

3.  installation  and  location 

NAVAL  AIR  station.  JACKSONVILLE.  FLORIDA 

4.  PIIO.*CT  title 

b.  PROJECT  number 

PARKING  APRON 

P-209S 

12.  supplemental  DATA: 

A.  estimated  design  data:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
handbook  1100.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(B)  PERCENT  complete  AS  OF  JANUARYie02 . . CL 

(C)  DATE  DESIGN  361t  COMPLETE . . QfliflZ 

(D)  DATE  DESIGN  COMPLETE . . QZzfla. 


(2)  BASIS: 

(A)  standard  or  DEFINITIVE  DESIGN: 

(B)  where  design  was  most  recently  USED: 


YES _ NOJL- 


(3)  total  cost  (C)  -  (A)  ♦  (B)  OR  (D)  ♦  (E):  (»000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ 122) 

(B)  ALL  other  design  COSTS . ( _ 13B  ) 

(C)  total . . 2JD 

(D)  contract . ( _ 2BB) 

(E)  IN-HOUSE . ( _ 22) 


(4 )  CONSTRUCT  ION  START 


.  .  . 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPR I  AT  IONS : 

NONE 


1  Otc  It 


PHEviOUS  EDITIONS  may  BE  USED  inTEKNAlLy 
ONTll.  exhausted 


52 


1.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location  /UIC  N00207 
NAVAL  AIR  STATION. 


*.  PROJECT  title 

maintenance  HANGAR 


6.  CATEGORY  CODE  1 

T.  PROJECT  number 

8.  PROJECT  COST  (ROOO) 

2  T  1 . 05 

P-2T0S 

3.800 

a.  COST  ESTIMATES 


maintenance  hangar  . 

supporting  facilities . I 

utilities,  paving,  and  site  improvement.  .  .  ls 

subtotal  . 

contingency  <  6.0T4) . 

total  contract  cost . 

supervision,  inspection  a  Overhead  (  6.0*4)  .  . 

total  request . 

EQUIPMENT  provided  FROM  OTHER  APPROPRIATIONS  . 


(N0N-ADD>  ( 


COST 

(SOOO) 


2.920 

500 

( _ 5JDD  ) 

3.420 

_ I2Q 

3.590 

_ ZID 

3.800 

0) 


to.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

On#-storv  hlgh-bSy  StRRi  ffam«  building.  concfRtR  foundation  and  floor, 
built-up  roof,  fira  prolaction  systam,  grounding,  lightning  protection, 
air  conditioning,  utilities. 


1 1  .  REQUIREMENT ;  4Q-6QQ  SF  ADEQUATE _ SF  SUBSTANDARD; _ 

EfiOJlLI; 

Provides  a  maintenance  hangar. 

REQUIREMENT 

Adequate  maintenance  hangar  space  to  accommodate  additional  aircraft 
being  relocated  as  a  result  of  the  President's  rac omme ndation  to  close 
Naval  Air  Station,  Moffett  Field,  California,  and  move  the  VP-31  flight 
training  mission  to  this  station. 

CURRFNT  SITUATION : 

The  existing  maintenance  hangar  is  fully  utilized.  There  are  no  other 
facilities  which  can  accommodate  the  additional  aircraft  loading. 
JLMEALl_i£_tlQI_EfiILilQ£I2 ; 

The  quality  level  of  operation  and  memtenance  will  suffer  to  the 
detriment  of  fleet  training  and  readiness,  and  the  President's  base 
closure  and  realignment  reconmenda t  1  on  to  close  Moffett  Field  cannot  be 
Imp  I  amen  ted. 


S/x  010J-l»-00’-3»’0 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 

UNTIL  Exhausted 


(CONT INUED  ON  DP  T391C ) 
page  NO. 


53 


I.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


3.  installation  and  location 


NAVAL  AIR  STAT IQN, 


t.  PROJECT  title 


JACKSONVILLE,  FLORIDA 


b.  PROJECT  NUMBER 


maintenance  hangar 


12.  supplemental  DATA: 


P-210S 


A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(T)  STATUS: 

(A)  DATE  DESIGN  STARTED . >-Q5Tfl2 

(B)  PERCENT  complete  AS  OF  JANUARV1092  . ID. 

(C)  DATE  DESIGN  35*A  COMPLETE . ^Qfl-92 

(D)  DATE  DESIGN  COMPLETE . ^0^-83 


BASIS: 

(A)  standard  or  definitive  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED 


YES _ NO 


(3)  total  COST  (C)  -  (A)  ♦  (B)  OR  (D)  ♦  <E) 


(»000) 


(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ 2DB  ) 

(B)  ALL  other  design  COSTS . ( _ 2Q2  ) 

(C)  total . . AJC 

(D)  contract . ( _ 3flD) 

(E)  in-house . ( _ 30  ) 


(A )  CONSTRUCT  ION  START. 


.  .  . 

(MONTH  and  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPR I  AT  IONS : 

NONE 


1391c 


PREVIOUS  EOmONS  may  be  used  INTERNALLY 
UNTIL  exhausted 


PAGE  NO. 


54 


1.  component 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location  / u  I q  •  (*403 20 " 
NAVAL  AIR  STaT ion. 


*.  PROJECT  title 

BACHELOR  OFFICER  QUARTERS 


s.  program  element 


02046geN 


a.  categorv  code 

r  PROJECT  number 

724.11 

P-21  IS 

s.  project  cost  (*000> 


4.485 


t.  COST  ESTIMATES 


ITEM 

U/M 

QUANTITY 

UNIT 

COST 

COST 

($000) 

BACHELOR  OFFICER  QUARTERS . 

SF 

60.600 

66.00 

.  3.340 

supporting  facilities . 

- 

- 

- 

690 

UTILITIES,  PAVING.  AND  SITE  IMPROVEMENT.  .  . 

LS 

- 

- 

(  sao) 

subtotal  . 

- 

- 

- 

4,030 

CONTINGENCY  (6.0*4) . 

2QQ 

total  contract  cost . 

- 

- 

- 

4,230 

SUPERVISION,  INSPECTION  &  OVERHEAD  (  6.0*4)  .  . 

- 

- 

- 

_255 

total  request . 

- 

- 

- 

4. 486 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

1 

1 

(NON-ADD 

_ 1 

(  0) 

10.  description  op  proposed  CONSTRUCTION 

Single-siory  coocrete  masonry  building,  concratt 

foundat  Ion 

1  a  n  d  f 1 00  r  , 

built-up  roof,  fira  protection  system,  grounding 

,  1 1 gh  t  n 1 ng 

1  pro  t  ac  t i on , 

air  conditioning,  utilitias:  loungas,  laundry,  officas,  vending,  and 

Storage. 

Grade  mix  80  W1-02.  20  03.  Totel;  100. 

ADEQUATE ; 


SUBSTANDARD : 


1  .  REQUIREMENT  : _ IHQ  PN  ADEQUATE; _ Q  PN  SUBSTANDARD; _ 

EaiU££I: 

Provides  adaqueiR  bachelor  officer  quarters. 

REQll  IRFMFNT  : 

An  additional  unaccompan i 'd  officer  quarters  to  nouse  100  officers  to  be 
relocated  to  this  station  as  a  result  of  the  President's  recommendation 
to  close  the  Navel  Air  Station,  Moffett  Field.  California. 
CUBfiEUI-SllUAlJIltJ 

The  existing  bachelor  officer  quarters  has  a  capacitY  of  314  personnel. 
With  the  addition  of  the  VP-31  training  mission.  100  officers.  Including 
transient  students  who  will  be  on  temporary  duty  at  this  station,  must 
be  e c c ommo da  ted. 
lMEALL_if_HDJ_EBQYiil£D ; 

Adequate  living  quarters  for  officer  personnel  will  be  unavailable, 
end  the  President's  base  closure  and  realignment  recommendation  to  close 


tm  oioj-ip-ooi-3fio 


PfCviOUS  COITIONS  MAV  0C  US60  INTCBNALLy 
UNTIL  exhausted 


(CONT INUED  ON  DP  1391C ) 
PAGE  NO. 


l  COMPONENT 

NAVY 

FY  1993_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  INSTALLATION  AND  LOCATION 

NAVAL  AIR  STATION,  JACKSONVILLE.  FLORIDA 

A.  PROJECT  title 

s.  project  number 

BACHELOR  OFFICER  QUARTERS 

P-21  IS 

1  1 .  REQUIREMENT : 

(CDNT INUED) 

IMPAQT  IF  NOT  PROVinPH:  (CONTINUED) 

Mo f f • t t  Fi«ld  cannot  ba  Imp  1 aman t a d . 

h2.  supplemental  DATA: 


A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
handbook  1190.  "Facility  planning  and  design  guide.") 


(1)  STATUS: 

(A)  DATE  design  started . Q5-Q2 

(B)  PERCENT  complete  AS  OF  JANUARY1992  .  a 

(C)  DATE  DESIGN  3514  COMPLETE . QB-92 

(D)  DATE  DESIGN  COMPLETE . Qa::jaa 

(2)  BASIS 

(A)  standard  or  definitive  DESIGN:  YES _ NO  y 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED;  _ 

(3)  total  cost  (C)  -  (A)  ♦  (B)  OR  (D)  ♦  (E):  (SOOO) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ 2£fl  ) 

(B)  ALL  other  design  COSTS . ( _ 21A) 

(C)  total . 4B3 

(0  )  CON  TRAC  T . ( _ 4ia  ) 

(E)  in-house . .* . ( _ 34) 

(4)  CONSTRUCTION  START .  n7-Q^ 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  associated  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRI AT  IONS : 

NONE 


tm  owj-i'-oo’- 


^SEVICWS  EDITIONS  MAV  BE  USED  INTEBNAllv 
UNTli,  exhausted 


PAGE  NO. 


5o 


1.  COMPONENT 

FY  1993_MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 


3.  installation  and  location  /(jiq  N00207  *  project  title 

NAVAL  AIR  STATION,  BACHELOR  ENLISTED  QUARTERS 

JACKSONVILLE,  FLORIDA 


8.  PROJECT  COST  <»000) 


S.  program  element 


e.  category  code 


T.  project  number 


0204696N 


721.11 


P-212S 


ff.  COST  ESTIMATES 


4,065 


BACHELOR  ENLISTED  QUARTERS  . 

SUPPORT ING  FAC IL IT lES . 

utilities,  paving,  and  site  improvement.  . 

subtotal  . 

contingency  (5.014) . 

total  contract  cost . 

supervision,  inspection  &  OVERHEAD  (  6.014)  . 

total  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


(NON-ADD  ( 


to.  description  op  proposed  construction 

Six-slory  coneret*  masonry  buildirig,  concrett  foundation  and  floors, 
built-up  roof,  fire  protection  system,  elevator,  grounding,  lightning 
protection,  air  conditioning,  utilities;  50  two-bedroom  modules  with 
private  bathrooms,  lounges,  laundry,  storage,  end  vending  equipment. 
Grade  Mix  156  E1-E4,  22  E-5.  Total:  178. 


COST 

(SOOO) 


3,030 

620 

_ fiZQ  ) 

3.650 

_ IBQ 

3.830 

_ 225 

4,065 

0) 


REQUIREMENT _ 12a  PN  ADEQUATE: _ Q  PN  SUBSTANDARD: _ 

ESQJILI 

Provides  a  bachelor  enlisted  quarters. 

RiOUXEEMINI 

Additional  unaccompanied  enlisted  personnel  housing  for  178  newly 
assigned  enlisted  personnel  as  a  result  of  the  President's  recommendation 
to  close  Naval  Air  Station,  Moffett  Field,  California,  and  move  the  VP-31 
flight  training  mission  to  this  station. 

aJB££5ll_SlllJAliQbl 

Existing  personnel  are  adequately  housed  in  16  bachelor  enlisted  quarters 
with  a  capacity  of  2,314  personnel.  With  the  addition  of  the  VP-31 
training  mission,  178  enlisted  personnel  grades  E-5  and  below  must  be 
a  c  coirmod  a  t  ed  .  Sufficient  facilities  do  not  exist  to  handle  the 
additional  personnel  end  off-base  housing  costs  would  be  prohibitive. 
iJsdEALI_L£_NQJ_E£Q^lIl£D 

Overcrowding  of  adequate  ber'hing  spaces  will  cause  utiliTstion  of  below 


substandard : 


f/W  0107 -L* -0O1  *  39^0 


(CONT INUED  ON  DP  1391C ) 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLv 

until  exhausted 


I.  COMPONENT 


2.  DATE 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY _ I _ 

3.  installation  and  location 


NAVAL  AIR  station,  J  ACKSONV  I  1.  L  E  .  FLORIDA 


4.  project  title 

5.  PROJECT  number 

BACHELOR  ENLISTED  QUARTERS 

P-2T2S 

1.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PRDVLDED:  (CONTINUED) 

standard  facilitias  to  tha  datrlmant  of  morala  and  caraar  ratantion 
afforts.  Tha  Prasldant's  base  closura  and  raa I i gnmant  r acommanda t ion  to 
closa  Moffatt  Fiald  could  not  ba  implamsntad  bacausa  of  a  lack  of 
adaquata  facilitias  to  housa  ralocatad  parsonnal. 


|12.  supplemental  DATA: 


A.  estimated  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  TTOO.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . .-QS-flZ 

(B)  PERCENT  complete  AS  OF  JANUARY1992  .  . Q. 

(C)  DATE  DESIGN  35%  COMPLETE . -  QB-S? 

(D)  DATE  DESIGN  COMPLETE . -  Q5-93 


(2)  BASIS 

(A)  STANDARD  OR  DEFINITIVE  DESIGN:  YES _ N0JL_ 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

(3)  total  cost  (C)  -  (A)  ♦  (B)  OR  (D)  ♦  (E):  (*000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (. _ 244) 

(B)  ALL  other  design  COSTS . (. _ ) 

(C)  total . . . 42(2 

(0)  contract . (. _ 402) 

(E)  IN-HOUSE . ( _ 30) 

(4)  CONSTRUCTION  START . .  QQ-93 


(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE 
APPROPRI AT  IONS : 

NONE 


DD/o?c"Ya  1391c 

l/K  01O2-l»-O01-3»’S 


P«6viOuS  EDITIONS  Mav  BE  USED  INTEPNALIV 

UNTIL  Exhausted 


PROVIDED  FROM  OTHER 


page  no. 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NS  PHILADELPHIA  PA 


ONE-TIME 


IMPLEMENTATION  COSTS; 

FY92 

FY93 

py94 

FY95 

FY96 

FY97 

TOTAL 

Military  Construction 

0 

1370 

23700 

0 

0 

0 

25070 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Environmental 

409 

500 

4B0 

500 

0 

0 

1887 

Environmental  (Supplemental) 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

0 

420 

2858 

2985 

915 

330 

7508 

Military  Personnel  -  PCS 

0 

30 

640 

40 

20 

20 

750 

Other 

0 

0 

0 

3500 

0 

0 

3500 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

39 

40 

40 

80 

40 

-20000 

-19761 

TOTAL  COSTS 

446 

2360 

27718 

7105 

975 

-19650 

18954 

TOTAL  SUPPLEMENTAL  COSTS 

0 

0 

0 

0 

0 

0 

0 

SAVINGS: 

Military  Construction 

0 

0  0  0  0  0 

0 

Family  Housing 

Construction 

0 

0  0  0  0  0 

0 

Operations 

0 

0  0  -3807  -1842  -1182 

-6831 

Operations  &  Maintenance 

-1989 

-1755  -11411  -15547  -18807  -22019 

-71528 

Military  Personnel 

0 

-1496  -4432  -7453  -14104  -21387 

-48872 

Other 

0 

0  0  0  0  0 

0 

Civilian  ES 

(  -13)1 

-31)1  -79)1  -132)[  -234)(  -247] 

0 

Military  ES 

[  0)[ 

-78)(  -153](  -227](  -591)[  -667] 

0 

TOTAL  SAVINGS 

-1989 

-3251  -15843  -26807  -34753  -44588 

-127231 

ONE-TIME 

IMPLEMENTATION  COSTS; 

(Funded  by  other  Appropriations) 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing  Operations 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

270 

0 

0 

0 

0 

0 

270 

Military  Personnel  -  PCS 

30 

0 

0 

0 

0 

0 

30 

Other 

0 

0 

0 

0 

0 

0 

0 

TOTAL  COSTS 

300 

0 

0 

0 

0 

0 

300 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NS  PHILADELPHIA  PA 


IMPLEMENTATION  COSTS: 

Fy92 

FY93 

FY94 

Fy95 

FY96 

FY97 

TOTAL 

Military  Construction 

0 

1370 

23700 

0 

0 

0 

25070 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

-3807 

-1842 

-1182 

-6831 

Environment 

407 

SOO 

480 

500 

0 

0 

1887 

Operations  &  Maintenance 

-1719 

-1335 

-8553  - 

12562  - 

17892  - 

21689 

-63750 

Military  Personnel 

30 

-1466 

-3792 

-7413  - 

14084  - 

21367 

-48092 

Other 

0 

0 

0 

3500 

0 

0 

3500 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

39 

40 

40 

80 

40  - 

20000 

-19761 

Civilian  ES 

(  -131( 

-31 1( 

-79)1 

“132)  ( 

-234)( 

-247] 

0 

Military  ES 

I  0][ 

-78)1 

-153) ( 

-227][ 

-591)  [ 

-667) 

0 

IMPLEMENTATION  COSTS 

-1243 

-891 

11875  - 

19702  - 

33778  - 

64238 

-107977 

GO 


BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 


NAVAL  STATION  PHILADELPHIA.  PA 


Closure /Real i^Tunent  Action:  The  activities  located  at  Naval  Station  (NAVSTA) 
Philadelphia  support  ship  repair  personnel  employed  at  Philadelphia  Naval 
Shipyard,  ship  crews,  and  Navy  and  Marine  reserve  activity  personnel.  In 
addition,  the  NAVSTA  is  host  for  several  regional  support  commands,  and  other 
miscellaneous  activities. 

NAVSTA  Philadelphia:  All  homeported  ships  to  depart  by  the  end  of 
FY1993.  Naval  Station  reductions  will  be  phased  so  that  needed  support  is 
available  during  USS  Kennedy  Overhaul,  with  the  station  being  disestablished 
by  the  end  of  FY1996. 

Naval  Sea  Logistics  Center  Detachment:  Will  relocate  to  SPCC 
Mechanicsburg. 

Naval  Aviation  Engineering  Service  Unit:  Will  relocate  to  Naval  Air 
Engineering  Center,  Lakehurst,  New  Jersey,  requiring  MILCON  for  renovation  of 
existing  facilities. 

Navy  Damage  Control  Training  Center:  Will  relocate  to  Naval  Training 
Center,  Great  Lakes,  IL,  requiring  MILCON  for  new  facilities. 

Naval  Regional  ContractinE  Center:  Will  relocate  to  ASO  Philadelphia, 
requiring  MILCON  for  renovation  of  existing  facilities. 

Naval  Reserve  Activities:  Will  relocate  to  Fort  Dix,  except  for  SIMA 
which  will  not  relocate. 

One-time  Implementation  Costs: 

Military  Construction:  The  estimated  construction  cost  reported  to  the 
Base  Closure  Commission  were  $21. OM  which  has  been  modified  by  further 
analysis  to  $25. IM.  The  cost  of  the  Vi  93  project  decreased  from  $2 . 5M  to 
$1.4M. 


Year  of 

Amount 

Location/Prolect  Title 

Award 

S  000 

Lakehurst 

Admin  Facility  Alteration 

1993 

1  .  370 

Subtotal  1993 

1 , 370 

Great  Lakes 

Applied  Instruction  Bldg 

1994 

22,200 

Philadelphia 

Administration  Bldg 

1994 

1.500 

Subtotal  1994 

23,700 

Family  Housing  Construction:  No  requirement 


Family  Housing  Operations:  No  requirement. 


Qperaclons  &  Maintenance:  One-time  operation  and  maintenance 
implementation  costs  are  included  for  personnel  relocation,  new  hire, 
equipment  relocation  and  procurement  to  provide  for  relocation  of  Navy  Legal 
Support  Office,  Naval  Industrial  Resources  Support  Activity  (NAVIRSA) ,  Naval 
Regional  Contracting  Center,  Naval  Reserve  Functions,  Navy  Damage  Control 
Training  Center,  COMNAVBASE  Philadelphia,  and  NAVSEALOGCEN . 

Procurement  Items:  Equipment  procurement  costs  are  those  required  to 
outfit  the  Applied  Instruction  Facility  MILCON  project  that  will  support 
training  in  hull  maintenance  and  repair  at  Naval  Training  Center  (NTC)  Great 
Lakes,  Illinois. 

Revenue  from  Land  Sales:  Real  estate  expenses  included  in  these 
estimates  are  not  normal  Navy  expenses.  The  General  Services  Administration 
(GSA)  is  normally  the  disposal  agent  for  Navy's  land  and  improvements. 

However,  the  Base  Closure  legislation  directs  the  Administrator  of  GSA  to 
delegate  his  disposal  authority  to  DOD,  including  the  requirement  to  pay  for 
all  disposal  costs.  These  expenses  cover  federal  screening,  land  transfers  to 
other  federal  agencies,  public  discount  transfers  and  any  public  sale  of  real 
estate . 

Expenses  to  be  incurred  at  NAVSTA  Philadelphia  are  for  site  inspections, 
appraisals,  title  work,  surveys,  signs,  news  releases,  marketing,  community 
liaison,  printing  and  advertising,  audio-visual  aids,  photographic  video,  site 
presentation,  office  rental,  auction  site  rental,  auction  fees,  and  closing 
costs. 


Navy  will  screen  the  property  with  other  Federal,  state,  and  local 
agencies  and  the  public  according  to  the  normal  federal  disposal  process. 

This  may  result  in  transfer  to  another  federal  agency,  a  homeless  provider, 
sale  to  a  state  or  local  government  either  at  fair  market  value  or  discounted 
under  a  variety  of  statutory  programs.  If  property  survives  the  screening 
process,  then  the  property  will  ultimately  be  disposed  of  by  public  sale.  The 
$20M  included  as  proceeds  for  land  sales  will  only  be  realized  if  property  is 
transferred  or  sold  at  fair  market  value. 

Environmental : 

Cleanup/Compliance :  Abatement  of  asbestos  that  is  hazardous  to  human 
health  is  required  at  Naval  Station  Philadelphia,  as  well  as  closure,  removal, 
or  monitoring  of  Underground  Storage  Tanks  (USTs).  PCB  contaminated  equipment 
will  be  removed  in  accordance  with  applicable  regulations. 

Environmental  Planning:  An  Environmental  Assessment  (EA)  will  be 
required  to  relocate  personnel  to  Aviation  Support  Office  (ASO)  Philadelphia; 
the  primary  issue  to  be  studied  is  traffic  and  parking.  An  EA  will  be 
required  to  move  the  damage  control  school  to  NTC  Great  Lakes;  issues  that 
would  be  addressed  include  increased  water  and  air  emissions  and  increased 
utility  demands.  While  no  MILCON  is  associated  with  moving  reserve  frigates 
to  NAVSTA  Staten  Island,  an  EA  is  required  to  study  the  change  in  NAVSTA 
mission  from  active  to  reserve  status.  While  NAVSTA  Staten  Island  was  the 
subject  of  extensive  environmental  documentation,  much  of  the  traffic 
mitigation  promised  (generally  the  City's  share)  has  not  been  implemented. 
Impacts  to  be  studied  would  primarily  involve  changes  in  traffic  (weekend 
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traffic  is  contentious  on  Staten  Island).  This  funding  also  provides  for 
National  Historic  Preservation  Act  (NHPA)  Section  106  compliance  actions  to 
accommodate  historic  resources. 

An  Environmental  Impact  Statement  (EIS)  will  be  necessary  to  document  impacts 
resulting  from  Navy  disposal  of  facilities  and  land  at  NAVSTA.  Impacts  to  be 
addressed  would  include  air  and  water  quality  (reuse  to  an  industrial  park  may 
result  In  Increased  air  and  water  emissions) ,  reuse  of  buildings  that  are 
listed  on  the  National  Register  of  Historic  Places,  and  changes  in  land  use 
(especially  if  the  subsequent  use  is  radically  different  than  the  current  use 
of  NAVSTA).  Given  the  interest  by  the  residents  of  Philadelphia  to  reuse 
NAVSTA,  it  seems  likely  that  the  community  will  be  instrumental  in  developing 
alternatives  for  reuse;  however,  these  alternatives  are  currently  unknown. 

The  disposal  EIS  would  begin  March  1995  and  be  complete  September  1996. 


Savinas : 

Military  Construction:  None. 

Family  Housing  Construction:  None. 

Family  Housing  Operations:  The  family  housing  inventory  at  NAVSTA 
Philadelphia  totals  965  units.  Operation  of  all  but  11  of  these  units  will 
cease  after  F\’-1994. 

Operations  &  Maintenance:  Operation  and  maintenance  cost  savings  result 
from  elimination  of  billets,  and  associated  non- labor  OBOS .  Operation  and 
maintenance  cost  include  day-to-day  operating  cost  increases  resulting  from 
relocation  of  the  Naval  Regional  Contracting  Center,  Reserve  functions,  and 
the  Navy  Damage  Control  Training  Center.  Also  lease  costs  for  CCPO  and 
NAVIES A. 

Military  Personnel:  Savings  are  due  to  elimination  of  military  billets. 

Other :  None. 
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1.  C0MPC3NENT 

FY  1993_MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY  _ 


3.  INSTALLATION  AND  LOCATION  /UI0  (vjseSS'’ 

NAVAL  AIR  ENGINEERING  CENTER. 
LAKEHURST ,  NEW  jERSE  v 


S.  PROCAam  element 


S.  CATEGORY  CODE 


7.  MOJECT  number 


*.  RROJECT  TITLE 

ADMIN  I STRAT  I VE  F AC  I L  I T  Y 
AL  TERAT I ONS 


«.  PROJECT  COST  (ROOOi 


0702096N 


610. 10 


P-232S 


t.  COST  ESTIMATES 


1.370 


SUPPORTING  FAC IL I  I lES. 


U/M 

QUANTiTy 

UNIT 

COST 

COST 

($000) 

SF 

19,710 

44.00 

870 

- 

- 

- 

360 

LS 

- 

- 

(  230) 

LS 

- 

- 

( _ 12Q  ) 

subtotal  . 

contingency  (  5.014) . 

total  contract  cost . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.014)  .  . 

total  request . 

EQUIPMENT  PROVIOED  FROM  OTHER  APPROPRIATIONS  . 


(NON-ADD 


1.230 

_ BQ 

1.280 

_ BD 

1.370 

0) 


TO.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

AltRrstioris  to  gymn*  s  I  um/ f  I  I  n#  s  S  CRnTRt  spacR  To  conv*rl  to 
admi n I s I ra I  I  V*  offica  spaca:  floors,  callings,  and  well  finishes:  air 
handling  units,  water  chiller,  end  ductwork;  electrical  transformer, 
fire  protection  System,  telephone  ductbank;  utilities,  and  perking. 


11.  .-OUIREMENT  __La.^IlQ  SF  ADEQUATE; _ Q  SF  SUBSTANDARD _ 

EBQJLLI 

Alters  existing  unutilized  gymnasium  and  fitness  center  and  an  adjacent 
vacant  area  to  administrative  office  space. 

Adequately  end  p rope r I y -conf I gur ed  fecillties  to  accommodate  Naval 
Aviation  Engineering  Service  Unit  (NAESU)  functions  to  be  relocated  from 
the  Naval  Station.  Philadelphia.  Pennsylvania  to  this  canter  as  a  result 
of  the  President  s  recommendations  on  base  closure  and  realignment. 

SI  lU  Allots 

NAESU  is  a  tenant  of  Phi  ladelphia.  which  has  been  recommended  for 
closure.  This  center  will  be  the  new  host  for  NAESU's  functions  and  its 
90  personnel. 
iMEACl_L£_blDI_EfiQ^lD£Il 

This  center  will  not  be  able  to  support  the  President's  re  commen  da  t i on 
for  closing  Philadelphia  because  of  a  lack  of  adequate  facilities  to 


PORM  iggi 
1  DEC  7*  I 

I'A  OiOI-l» -OO’ -  JV10 


PREVIOUS  EDITIONS  May  BE  USED  INTERNAlL' 

until  Exhausted 


(CONf INUED  ON  DO  1391C  ) 


PAGE  NO. 


I.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


).  installation  and  location 


NAVAL  AIR  ENGINEERING  CENTER.  LAKEHURST.  NEW  JERSEY 


4.  PROJECT  title 


i.  PROJECT  number 


administrative  facility  alterations 


1.  REQUIREMENT:  (CONTINUED) 

BCComnodatR  NAESU' s  raqu  I  r  BniRn  t  s  . 


P-232S 


12.  supplemental  DATA: 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  T100.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(T)  STATUS: 

(A)  DATE  DESIGN  STARTED . QlzflZ 

(B)  PERCENT  complete  AS  OF  JANUARV1992  . HI 

(C)  DATE  DESIGN  36T4  COMPLETE . 

(D)  DATE  DESIGN  COMPLETE . llzSZ 


(2)  BASIS 

(A)  standard  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED 


YES _ N0JL_ 


(3)  TOTAL  COST  (C)  -  (A)  *  (B)  OR  (D)  ♦  (E). 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  OTHER  DESIGN  COSTS  . 

(C)  total . 

(0)  contract  . 

(E)  IN-HOUSE  . 


(»000) 

( _ B2  ) 

( _ Q4  ) 

_ JJ3 

( _ 13  J  ) 

( _ Ah  ) 


(4 )  CONSTRUCT  ION  START 


.  .  . 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  associated  WITH  THIS  PROJECT  YYHICH  WILL  BE  PROVIDED  FROM  OTHER 

appropr I  at  ions 

NONE 


1391c 


IDlTlONS  MAY  BE  uSIO  iNTfBNALLV 

UNTlU  fXMAUSTEO 


PAC6  NO. 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NSY  PHILADELPHIA  PA 


ONE-TIME 


IMPLEMENTATION  COSTS: 

FY92 

PY93 

FY94 

FY95 

FY96 

FY97 

TOTAL 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Environmental 

0 

108 

0 

0 

0 

0 

108 

Environmental  (Supplemental) 

(  2395] 

0 

0 

0 

0 

0 

[  2395) 

Operations  &  Maintenance 

0 

0 

674 

24351 

22837 

0 

47862 

Military  Personnel  -  PCS 

0 

0 

0 

0 

0 

0 

0 

Other 

0 

0 

0 

0 

0 

0 

0 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

0 

10 

15 

25 

25 

0 

75 

TOTAL  COSTS 

0 

118 

689 

24376 

22862 

0 

48045 

TOTAL  SUPPLEMENTAL  COSTS 

(  2395) 

0 

0 

0 

0 

0 

(  2395) 

SAVINGS: 

Military  Construction 

-7000 

0 

0 

0 

0 

0 

-7000 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

0 

0 

-2366  - 

61739  - 

84635  - 

87847 

-236587 

Military  Personnel 

0 

0 

0 

-184 

-381 

-395 

-960 

Other 

0 

0 

0 

-6570 

-2620 

-2981 

-12171 

Civilian  ES 

0 

0  { 

-17)1 

-37)1 

-86)  [ 

-86) 

0 

Military  ES 

(  0)( 

0J( 

0)1 

-7)[ 

-7)1 

-7) 

0 

TOTAL  SAVINGS 

-7000 

0 

-2366  - 

68493  - 

87636  - 

91223 

-256718 

ONE-TIME 

IMPLEMENTATION  COSTS: 

(Funded  by  other  Appropriations) 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing  Operations 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

0 

0 

0 

0 

0 

0 

0 

Military  Personnel  -  PCS 

0 

0 

0 

0 

0 

0 

0 

Other 

0 

0 

0 

0 

0 

0 

0 

TOTAL  COSTS 

0 

0 

0 

0 

0 

0 

0 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY;  NSY  PHILADELPHIA  PA 


IMPLEMENTATION  COSTS: 

FY92 

PY93 

FY94 

FY95 

FY96 

FY97 

TOTAL 

Military  Construction 

-7000 

0 

0 

0 

0 

0 

-7000 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Oparations 

0 

0 

0 

0 

0 

0 

0 

Environmant 

239S 

108 

0 

0 

0 

0 

2503 

Oparations  &  Maintanance 

0 

0 

-1692  - 

37388  - 

61798  - 

•87847 

-188725 

Military  Parsonnal 

0 

0 

0 

-184 

-381 

-395 

-960 

Othar 

0 

0 

0 

-6570 

-2620 

-2981 

-12171 

Homaownars  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

0 

10 

15 

25 

25 

0 

75 

Civilian  ES 

0 

0  ( 

-17)1 

-37)  ( 

-86  )t 

-86) 

0 

Military  ES 

(  0)1 

[  0)1 

0)1 

-7)t 

-7)t 

-7) 

0 

IMPLEMENTATION  COSTS 

-4605 

118 

-1677  - 

44117  - 

64774  - 

91223 

-205339 

cs 


BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 

NAVAL  SHIPYARD  (NSY)  PHILADELPHIA.  PA 


Closure /Real  1  prurient  Action:  Close  and  preserve  NSY  Philadelphia  for  emergent 
requirements.  Closure  to  be  complete  by  end  of  FY  1996.  The  propeller 
facility,  the  Naval  Inactive  Ships  Maintenance  Facility  (NISMF) ,  and  the  Naval 
Ship  Systems  Engineering  Station  (NAVSSES)  will  remain  in  active  status. 
Several  drydocks  and  portal  cranes  will  be  maintained  in  a  certified 
condition.  Pier  6  and  several  production  facilities  will  be  preserved  and 
maintained  in  a  ready  for  emergent  use  condition.  Power  &  steam  plant  will 
remain  operational  as  will  the  fire  protection  water  mains. 


One-time  Implementation  Costs: 

Military  Construction:  None. 

Family  Housing  Construction :  None . 

Family  Housing  Operations:  None. 

Operations  &  Maintenance:  Funds  included  for  PCS,  RIF,  Lump  sum  payment 
of  leave,  and  unemployment  costs.  Also  includes  costs  for  cleaning, 
decontamination,  and  preservation  of  4500  pieces  of  shop  equipment  and  the 
collection,  inventorying  and  redistribution  to  other  shipyards  of  50,000  hand 
tools . 


Procurement  Items:  None. 

Revenue  from  Land  sales:  Limited,  as  yet  undetermined,  parcels  will  be 
excessed  upon  closure.  Real  estate  expenses  included  in  these  estimates  are 
not  normal  Navy  expenses.  The  General  Services  Administration  (GSA)  is 
normally  the  disposal  agent  for  Navy's  land  and  improvements.  However,  the 
Base  Closure  legislation  directs  the  Administrator  of  GSA  to  delegate  his 
disposal  authority  to  DOD,  including  the  requirement  to  pay  for  all  disposal 
costs.  These  expenses  cover  federal  screening,  land  transfers  to  other 
federal  agencies,  public  discount  transfers  and  any  public  sale  of  real 
estate . 


Expenses  to  be  incurred  at  NSY  Philadelphia  are  for  site  inspections, 
appraisals,  title  work,  community  liaison  and  surveys. 


Environmental : 

Cleanup/Compliance :  Naval  Shipyard  Philadelphia  operates  a  conforming 
storage  facility  under  interim  status,  which  will  be  closed  according  to 
environmental  regulations.  In  addition,  the  Underground  Storage  Tanks  (USTs) 
at  NSY  Philadelphia  will  be  sampled  for  leakage  and  either  closed,  removed,  or 


6'^ 


monitored.  Asbestos  will  be  inventoried,  the  asbestos  that  is  hazardous  to 
human  health  will  be  abated,  and  PCB  equipment  will  be  removed  in  accordance 
with  applicable  regulations. 


Savinas : 

Military  Construction:  A  hazardous  and  flammable  material  storehouse 
project  was  authorized  and  appropriated  in  FY  1990,  but  not  yet  constructed. 
The  difference  between  the  appropriated  amount  and  the  cost  of  a  portion  of 
the  storehouse  needed  for  the  activities  to  remain  is  reflected  as  savings. 

Family  Housing  Construction:  None. 

Family  Housing  Operations:  None. 

Operations  &  Maintenance:  The  difference  between  the  current  fixed 
overhead  operating  costs  and  the  increased  costs  are  reflected  as  savings. 
Increased  costs  include  a  residual  fire  &  security  force.  Expenses  to 
maintain  &  preserve  the  facilities  for  emergent  use  as  well  as  operating  costs 
of  the  utilities  are  included. 

Military  Personnel :  There  are  savings  at  NSY  Philadelphia  for  3 
officers  and  4  enlisted  members  because  the  shipyard  is  closing  and  there  is 
no  requirement  to  continue  end  strength  beyond  FY  1995. 

Other :  Savings  include  reduced  fixed  overhead  costs  associated  with 
maintaining  one  less  naval  shipyard  and  higher  utilization  of  the  remaining 
seven  yards.  In  addition,  savings  are  included  for  reduced  workload 
requirements  at  the  Naval  Publications  and  Printing  Service  Branch  Office  and 
at  the  Naval  Supply  Center,  Norfolk  Detachmen-  at  Philadelphia  both  of  which 
serve  the  shipyard. 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NS  PUGET  SOUND  WA 


ONE-TIME 

IMPLEMENTATION  COSTS: 


Military  construction 
Family  Housing 
Construction 
Operations 
Environmental 

Environmental  (Supplemental) 
Operations  &  Maintenance 
Military  Personnel  -  PCS 
Other 

Homeowners  Assistance 
Land  Sale  Revenues  (-) 

TOTAL  COSTS 

TOTAL  SUPPLEMENTAL  COSTS 


FY92 

FY93 

FY94 

FY95 

FY96 

Fy97 

TOTAL 

0 

13800 

5140 

0 

0 

0 

18940 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

560 

1375 

6855 

2000 

0 

0 

10790 

I  500) 

0 

0 

0 

0 

0 

1  500) 

0 

206 

212 

485 

0 

0 

903 

0 

30 

40 

50 

40 

50 

210 

0 

700 

1200 

300 

0 

0 

2200 

0 

0 

0 

0 

0 

0 

0 

0 

30 

30 

100 

30 

-13600 

-13410 

560 

16141 

13477 

2935 

70 

-13550 

19633 

[  500] 

0 

0 

0 

0 

0 

1  500] 

SAVINGS; 


Military  Construction 
Family  Housing 
Construction 
Operations 

Operations  S  Maintenance 
Military  Personnel 
Other 

Civilian  ES 
Military  ES 


0  0  0  0 


0 


0 


0 


0  0 
0  0 
0  -1500 

-1173  -3803 

0  0 
0 

t  -70J( 


0  0 

0  0 

-6419  -6637 

-6393  -9067  - 

0  0 

-52)1  -52)1 

-275)[ 


0  0 
-27  -27 

-7122  -7346 

10670  -11018 
0  0 
-52}[  -52] 

-273](  -272] 


0  I 

142 ][  -209  ]( 


0 

-54 

-29024 

-42124 

0 

0 


TOTAL  SAVINGS 


-1173  -5303  -12812  -15704  -17819  -18391  -71202 


ONE-TIME 

IMPLEMENTATION  COSTS: 


(Funded  by  other  Appropriations) 

Military  Construction  0 
Family  Housing  Operations  0 
Operations  &  Maintenance  200 
Military  Personnel  -  PCS  30 
Other  ® 


0 

0 

0 

0 

0 


0 

0 

0 

0 

0 


0  0  0 
0  0  0 
0  0  0 
0  0  0 
0  0  0 


TOTAL  COSTS 


230 


0 

0 

200 

30 

0 

230 
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ACTIVITY:  NS  PUGET  SOUND  WA 


IMPLEMENTATION  COSTS:  FY92 


Military  Construction  0 

Family  Housing 

Construction  0 

Operations  0 

Environment  1060 

Operations  &  Maintenance  200 

Military  Personnel  -1143 

Other  0 

Homeowners  Assistance  0 

Land  Sale  Revenues  (-)  0 

Civilian  ES  0 

Military  ES  [  -70] 

IMPLEMENTATION  COSTS  1220 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


FY93 

Fy94 

Fy95 

FY96 

ry97 

TOTAL 

13800 

5140 

0 

0 

0 

18940 

0 

0 

0 

0 

0 

0 

0 

0 

0 

-27 

-27 

-54 

1375 

6855 

2000 

0 

0 

11290 

-1294 

-6207 

-6152 

-7122 

-7346 

-27921 

-3773 

-6353 

-9017  - 

10630  - 

10968 

-41884 

700 

1200 

300 

0 

0 

2200 

0 

0 

0 

0 

0 

0 

30 

30 

100 

30  - 

13600 

-13410 

0  ( 

-52)  t 

-5211 

-52]  [ 

-52] 

0 

-142] ( 

-209  ]( 

-275]  t 

-273]( 

-272] 

0 

10838 

665  - 

12769  - 

17749  - 

31941 

9866 

BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 


NAVAL  STATION  PUGET  SOUND.  WA 


Closure /Real Igrunent  Action:  Total  closure  of  NAVSTA  Puget  Sound  (Sand  Point) 
involves  migration  of  tenants  and  closure  of  facilities  still  present  after 
realignment  of  NAVSTA  Puget  Sound  in  accordance  with  the  1988  Base  Realignment 
and  Closure  Act.  The  principal  receiving  sites  for  tenants  migrating  from 
NAVSTA  Puget  Sound  (Sand  Point)  are  NAVSTA  Puget  Sound  (Everett);  Fort  Lewis, 
Washington;  and  Naval  Submarine  Base  (NSB)  Bangor,  Washington.  Most  tenants 
are  to  be  relocated  in  FY  1994.  Relocation  of  the  brig  to  another  location  is 
subject  to  further  study  as  recommended  by  the  Base  Closure  and  Realignment 
Commission  report. 

Sand  Point  is  scheduled  to  be  deactivated  by  the  end  of  FY  1995. 

One-time  Implementation  Costs : 

Military  Construction:  The  estimated  construction  cost  of  this  action 
reported  to  the  Base  Closure  Commission  was  $24. 6M.  This  has  been  reduced  to 
$19. OM.  The  facilities  listed  below  must  be  constructed  to  implement  the 
recommendations  of  the  commission. 


Year  of 

Amoun' 

Loca .  rn 

/Proiect  Title 

Award 

S  000 

Everett 

Land  Acquisition 

1993 

500 

Bangor 

COMNAVBASE  Admin  Bldg 

1993 

3,200 

Fort  Lewis 

Readiness  Support  Site 

1993 

3,400 

Fort  Lewis 

Reserve  Training  Center 
Subtotal  FY  1993 

1993 

6.700 

13,800 

Everett 

Trans  Maint  Shop 

1994 

910 

Bangor 

Transient  Personnel  Unit 
Subtotal  FY  1994 

1994 

4.230 

5,140 

Family  Housing  Construction:  No  requirement. 

Family  Housing  Operations:  No  requirement. 

Operations  6  Maintenance:  Reflects  civilian  personnel  PCS, 
rehabilitation  of  receiving  facilities,  conversion  of  Sand  Point  to  caretaker 
status,  freight  charges  for  moving  material  and  equipment,  and 
planning/engineering  associated  with  closure. 

Procurement  Items.  Costs  for  collateral  equipment  associated  with  the 
transportation  maintenance  shop  and  other  equipment  which  must  be  replaced  due 
to  the  closure  action. 

Revenue  from  Lard  sales:  Real  estate  expenses  included  in  these 
estimates  are  not  normal  Na\’y  expenses.  The  General  Services  Adm.inistration 
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(GSA)  is  normally  the  disposal  agent  for  Navy's  land  and  improvements. 

However,  the  Base  Closure  legislation  directs  the  Administrator  of  GSA  to 
delegate  his  disposal  authority  to  DOD,  including  the  requirement  to  pay  for 
all  disposal  costs.  These  expenses  cover  federal  screening,  land  transfers  to 
other  federal  agencies,  public  discount  transfers  and  any  public  sale  or  real 
estate . 

Expenses  to  be  incurred  at  NAVSTA  Puget  Sound  are  for  site  inspections, 
appraisals,  title  work,  surveys,  signs,  news  releases,  marketing,  community 
liaison,  printing  and  advertising,  audio-visual  aids,  photographic  video,  site 
presentation,  office  rental,  auction  site  rental,  auction  fees,  and  closing 
costs . 


Navy  will  screen  the  property  with  other  Federal,  state,  and  local 
agencies  and  the  public  according  to  the  normal  federal  disposal  process. 

This  may  result  in  transfer  to  another  federal  agency,  a  homeless  provider, 
sale  to  a  state  or  local  government  whether  at  fair  market  value  or  discounted 
under  a  variety  of  statutory  programs.  If  property  survives  screening 
process,  then  the  property  will  ultimately  be  disposed  of  by  public  sale.  The 
$13,600,000  Included  as  proceeds  for  land  sales  will  only  be  realized  if 
property  is  transferred  or  sold  at  fair  market  value. 


Environmental : 

Cleanup/Compliance :  Hazardous  waste  disposal  will  be  required,  and 

Underground  Storage  Tanks  (USTs)  will  be  sampled  and  either  closed,  removed, 
or  monitored.  An  asbestos  inventory  will  be  conducted,  and  all  asbestos  that 
is  hazardous  to  human  health  will  be  abated. 

Environmental  Planning:  An  Environmental  Assessment  (EA)  will  be 
required  to  construct  and  operate  a  new  Seabee  reserve  center  at  Fort  Lewis, 
which  would  include  a  training  area  for  tactical  construction  equipment 
(dozer,  backhoe ,  etc.).  The  ElA  would  address  impacts  to  non-point  water 
pollution,  endangered  species,  wetlands,  and  air  and  water  emissions.  An  EA 
will  be  required  to  relocate  assets  to  NAVSTA  Everett,  issues  to  be  addressed 
include  changes  in  land  use,  changes  in  traffic,  and  changes  in  air  and  water 
emissions.  This  funding  also  provides  for  NHPA  Section  106  compliance  actions 
to  accommodate  historic  resources. 

An  Environmental  Impact  Statement  (EIS)  will  be  necessary  to  document  impacts 
resulting  from  Navy  disposal  of  facilities  and  land  at  NAVSTA.  While  interest 
in  the  community  exists  to  convert  NAVSTA  into  a  city  park,  a  potential  exists 
that  the  installation  will  be  disposed  to  the  public  for  reuse  as  an 
industrial  facility.  Impacts  to  be  studied  would  include  changes  in  land  use, 
air  and  water  emissions,  and  traffic.  The  disposal  EIS  would  begin  March  1994 
and  be  complete  October  1995. 


Savinzs: 

tliii  tarv  Construction:  None  identified 
Family  Housine  Construction:  None. 

/  -t 


Farrilv  Housing:  Operations:  Savings  are  associated  with  excessing  the  5 
on-base  units  beginning  in  Pi  1996.  The  190  off-base  units  will  be  retained 
to  provide  fairily  housing  to  military  in  leased  offices  in  the  Seattle  area, 
as  well  as  housing  for  the  military  at  Everett, 

Operations  &  Maintenance:  Complete  closure  eliminates  the  requirement 
for  facilities  and  grounds  maintenance;  custodial,  refuse  and  pest  control; 
and  several  special  projects  at  Sand  Point. 

Military  Personnel:  The  savings  at  Puget  Sound  include  a  reduction  to 
the  Naval  Station  (20  officer/210  enlisted);  a  percent  reduction  of  the 
Personnel  Support  Detachment  (PSD)  (1  officer/o  enlisted)  and  Naval  Base 
Seattle  (6  officer/?  enlisted) ;  reduction  to  Defense  Commissary  Agency  (DECA) 
(5  enlisted) . 


Other : 


None  identified. 
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FY  1Bq3_MILITARY  CONSTRUCTION  PROJECT  DATA 


J.  OiU 


I.  COMTONEK' 


J.  WSTALLATlOh  *NC  lOCAllOS 

NAVAL  submarine  base. 


C  N6eA3£ 


*»0,*CT  Title 


ADMINI STRaI I VE 


OEf  ICE 


1  Bangor.  Washington 

BUI  ID  INC- 

p.  raOOBAM  fUMfNl 

1.  *«OJlCT  COST  laooo 

■IHi 

3.200 

t  COtT  EtIIMATEt 


ITEM 

U/M 

quantity 

UNIT 

COST 

COST 

IbOOD) 

ADMINISTRATIVE  DEE  ICE  BUILDING . 

SE 

23.000 

T05.00 

supporting  eacilities . 

- 

- 

- 

UTILITIES.  PAVING.  AND  SITE  IMPROVEMENT.  .  . 

LS 

- 

- 

subtotal  . 

« 

- 

- 

CONTINGENCY  (  B.0*a) . 

- 

- 

- 

mmm 

total  contract  cost . 

- 

- 

- 

3.020 

SUPERVISION.  INSPECTION  A  OVERHEAD  <  6.01t)  .  . 

- 

- 

- 

XBQ 

total  request . 

- 

- 

- 

3.200 

EQUIPMENT  provided  FROM  OTHER  APPROPRIATIONS  . 

(NON-ADD 

(  0) 

TO.  JtSCtWTIOl  0»  »«O*O8E0  CONSTtuCTlO. 


Iwo-ltofy  t«*Tvir#d  rvinforcod  concrol*  building,  rtinforcod  ll»b  on 
gradt.  slopad  standing  s«tm  roof,  soundproofing  in  practica  roonrs  and 
ranaarsai  ball,  fira  protaction  systam,  loading  dock,  utilitias,  and 
park  mg. 


11.  REQUIREMENT  23.DQn  Sr  ADEQUATE: _ Q  SF  SUBSTANDARD _ Q  SE 

EfiQJiCI 

Providas  an  admi n i i t ra t i v a  offica  building  to  acconmodata  tha  Conmanda r , 

Naval  Basa  Saattia  (COMNAVBaSE)  and  iba  Navy  Band. 

E£QUjI££jMLM 

COsMAVBaSE  Saattia,  bis  staff,  and  iba  Navy  Band  ara  to  ba  ralocatad  to 
tbis  activity  bacausa  of  tba  Prasidant's  racomnanda  Mon  to  closa  Iba 
Naval  Station,  Sand  Point,  Waibington. 

CURB  ENT  SlTUATlfl  U 

Tbis  activity  doas  not  bava  tba  admi n ■ $ t ra t i va  spaca  raquirad  to 
acconmodata  tba  COe^^IAVBaSE  Saattia  staff.  It  also  lacks  tba  spaca  to 
bousa  individual  soundproof  practica  rooms  and  a  rabaarsai  bail  naadad  by 
tba  Navy  Band.  No  axisting  faciliiias  can  bousa  tbasa  functions. 

iNPALl-Lf-NQ  L.E£QiiIIl£L 

tbis  activity  will  not  ba  abia  to  support  tba  Prasidant's  raconmanda t ion 
tor  closing  Sand  Point  bacausa  of  a  lack  of  adaquata  a dmi n i s t r a t i v a 


PQtM 

Ofc  n 


T39T 


a/«  ave>>i*-eoi-s«'c 


aatVIOUS  tOlTIOHS  MA«  BE  USED  mTftNALL' 
until  IXMAUSttC 


(COM  iN'JEC  on  DC  1391c  ^  I 

»aOE  no 

•• 

1 1 


t.  COM»ON(NT 


FY  Was  MILITARY  CONSTRUCTION  PROJECT  DATA 


i.  mSfALLATiO  and  lOCAllO 


NAVAL  submar  I  Nr  BASE.  BANGOR,  WASHINGTON 


*.  MOJICI  lIKf 


i.  PROJECT  NUMBER 


ADMINISTRATIVE  OFf ICF  BUILDING  _ 


T.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED  (CONTINUED) 

■pact  lo  Aousa  tha  co«mandi  baing  ratocalad  hara. 


P-300S 


12.  supplemental  DATA: 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HAM)BOOK  1TB0.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.*') 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . . QfiifiZ 

(B)  PERCENT  COMPLETE  AS  OF  JANUARVTB02 . . D. 

(C)  DATE  DESIGN  35T4  COMPLETE . -  Qfl-flZ 

(0)  DATE  DESIGN  complete . . 1.2-82 


(2)  BASIS: 

(A)  standard  or  definitive  DESIGN 

(B)  where  DESIGN  WAS  MOST  RECENTLY  USED 


YES _ N0JL_ 


(3)  total  COST  (C)  -  (A)  ♦  (B)  OR  (0)  ♦  (E):  HOOD) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ 288) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ L3B  ) 

(C)  total .  336 

(0)  CONTRACT . ( _ 2B9) 

(E)  IN-HOUSE . ( _ 12) 


(4 )  CONSTRUCT  ION  START 


.  .  .  ■  03-83 
(MONTH  AND  YEAR) 


B.  EQUIPMENT  associated  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPR I  AT  IONS 
NONE 


rOBM 
I  D(C  W 

urn 


aaivious  iD'YiONS  m*v  b{  usid  wtcrnall't 

UNTit  (XMAWSTtO 


t.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location  /(jic  N00255 
NAVAL  SI  AT  ION, 

EVERE  T  T .  WASHINGTON 


S.  program  Element 


0204 796N 


t.  PROJECT  TITLE 

LAND  ACQUI S I  T I  ON 


e.  category  code 

7.  PROJECT  NUMBER 

911.10 

P-212S 

e.  project  cost  (tooo) 


t.  COST  ESTIMATES 


COST 

(SOOO) 


LAND  ACQUIS  I T ION . 

subtotal  . 

CONTINGENCY  (5.0*4) . 

total  contract  cost . 

SUPERVISION,  INSPECTION  S  OVERHEAD  (  6.0*4)  . 

total  request . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


TO.  description  Of  PROPOSED  CONSTRUCTION 

Acquisitiorr  of  inftrtsts  in  approx  ima  t  •  I  y  two  acras  of  land. 


T 1  .  REQUIREMENT  AS-SiQUiRiD 

EfiOJIXI 

Acquiras  two  acras  of  land, 

REQU IRFMFNT 

Acquisition  of  land  raquirad  to  raplaca  t ranspor ta t i on  ms i n t ana n c e 
fscilitiss  baing  lost  bacsusa  of  tha  Prosidant's  rac omma ndation  to  closa 
tha  Naval  Station  Sand  Point,  Washington. 

£XlRfi£lii_SlUJAlXQb 

Tha  original  concapt  oparations.  to  support  tha  Csrriar  6s t t  I  a  Group  to 
b  a  h  omapor  tad  at  Evaratt.  wo  uid  hava  continuad  to  utlliia  tha  sxisting 
transportation  msintananca  and  motor  pool  fscilitias  at  Sand  Point. 

Only  a  small  two-bay  msintananca  facility  was  pisnnad  on-sita  to  sarvice 
ovar  200  vahicias  and  othar  associstad  mstarisi  handling  aquipmant. 
Considaring  tha  compsctnass,  117  acras.  of  tha  Evaratt  wstarfront  site, 
lhara  IS  no  land  availabla  on  which  to  build  facililias  to  suppo'l  these 
critical  funct ions . 
l,MPALI-L£-NQJ_ERa!4JLD££l 

This  station  will  not  have  a  site  on  which  to  build  tha  much  needed 
transportation  msintananca  and  motor  pool  facilities  to  support  the 
homaporting  of  the  Carrier  Battle  Group  scheduled  to  move  to  Everett  in 


rORM  1QQ1 

I  DEC  Te  • 

t/e  oio»-i»-ooi-s*io 


PREVIOUS  EDITIONS  Ma.  BE  USED  INTERNALLY 
until  Exhausted 


(CONTINUED  ON  DO  1 391C ) 


page  no. 


1.  COMPONENT 

NAVY 

FY  1993_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

J.  installation  and  location 

NAVAL  ST  AT  ION 

,  EVERETT.  WASHINGTON 

4.  PHOJfCl  Tllll 

5.  PR0J6CT  number 

LAND  ACOUlSl T ION 

P-212S 

1.  REQUIREMENT:  (CONTINUED) 

iMEA£J_L£_tiQJ_£fim^IIlID :  (CONTINUED) 

Ey  94.  It  also  jaopardizes  imp  I aman ta 1 1 on  of  tha  Prasidant’s  base 
closura  and  raalignmant  racommanda t ion  to  closa  iha  Naval  Station  Sand 
Point. 


12.  supplemental  DATA: 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1100,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  started . 

(B)  PERCENT  complete  AS  OF  JANUARY1S92 

(C)  Date  design  3514  complete . 

(0)  DATE  design  complete  . 


(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  where  design  WAS  MOST  recently  USED 


YES _ NOJL- 


13)  total  COST  (C)  -  (A)  ♦  (B)  OR  (0)  ♦  (E):  (»000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ ) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ ) 

(C)  total . . . 

(0 )  contract . ( _ ) 

(E  )  IN-HOUSE . ( _ ) 


(4 )  CONSTRUCT  ION  START . 


(MONTH  AND  YEAR) 


B.  EQUIPMENT  associated  with  This  PROJECT  which  will  BE  PROVIDED  FROM  OTHER 
APPROPR I  AT  IONS 
NONE 


i>QaM 
1  Ole  » 


tuivious  EDITIONS  MAY  be  used  internally 
until  exhausted 


1.  COMPONtNl  2. 

FY  W^MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVV  I 


3.  INSTiLLATlOM  AND  LOCATION  /(JlC  NQggi7  4.  PROJECT  TITLE 

NAVV  mobile  construction  battalion  t8.  readiness  support  site 

FORT  lewis,  WASHINGTON  COMPLEX 


program  Element 


0505096N 


a.  CATEGORy  CODE 

7.  PROJECT  NUMBER 

143.77 

P-062S 

«.  PROJECT  COST  l«000> 


3,400 


t.  COST  ESTIMATES 


READINESS  SUPPORT  SITE  COMPLEX  .  SF 

SUPPORT  ING  FAC  IL  I  T  lES .  - 

UTILITIES.  PAVING.  AND  SITE  IMPROVEMENT.  .  .  LS 

subtotal  .  - 

CONTINGENCY  (  6.0TC) . 

total  contract  cost .  - 

SUPERVISION,  INSPECTION  S  OVERHEAD  (  6.0*4)  .  . 

total  REQUEST .  - 

EQUIPMENT  provided  FROM  OTHER  APPROPRIATIONS  . 


(NON-ADO  ( 


cost 

(SOOO) 


2.620 

440 

_ 440  ) 

3.060 

_ 150 

3,210 

_ 190 

3,400 

D) 


to.  DESCRIPTION  OE  PROPOSED  CONSTRUCTION 

On#  t*yo-Storv  St##l  fr«me  concr«t«  masonry  block  *  dm  i  n  i  s  t  r  *  t  j  v  e 
building,  two  single-story  steel  frame  concrete  masonry  block  maintenance 
and  operational  storage  buildings;  one  single-story  concrete  masonry 
block  flammable  storage  building;  grounding,  fire  protection  system,  air 
conditioning  in  administrative  spaces,  utilities. 


1 1  .  REQU  IREMENT  __2.6_L5.aSF  ADEQUATE: _ Q  SF  SUBSTANDARD _ Q 

EfiQJ££I 

Constructs  a  readiness  support  site  complex  as  a  mobiliEBtion  and 
training  platform  for  tecbnicel  rates,  embarkation,  and  military 
training. 

Rf nu IRFMFNT 

Adequate  and  p r ope r I y - co nf  i  gur ed  facilities  in  which  to  relocate  the 
Reserve  Navy  Mobile  Construction  Battalion  18  (RNMCB  18)  from  the  Naval 
Station,  Sand  Point,  Washington  to  Fort  Lewis.  Tec oma ,  Washington  in 
compliance  with  the  President  s  r e conmenda t i on s  on  base  closure  and 
real  i g  nm  e  n  t . 

LUEEEiJi-SlIilAlJIlU 

RNMCB  18  IS  a  tenant  of  Sand  Point,  which  is  recommended  for  closure. 

Fort  Lew  IS  will  be  the  new  host  for  RNMCB  18  s  functions.  This 
relocation  will  eliminate  the  probi em  of  e nv i r onme niai  laws  in  the 


PORM  |OQ1 
1  DEC  T«  • 

sm  0103-1* -00 1-3P10 


PREVIOUS  EDITIONS  MAv  BE  USED  INTERNALL' 

until  exhausted 


(CONTINUED  ON  DP  1391C) 


page  no. 


1.  COMPONENT 

NAVY 

FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  installation  and  location 

NAVY  MOBILE  CONSTRUCTION  BATTALION  18,  FORT  LEWIS.  WASHINGTON 

14.  PROJECT  title 

5.  PROJECT  number 

READINESS  SUPPORT  SITE  COMPLEX 

P-062S 

1.  REQUIREMENT:  (CONTINUED) 

CURRENT  SITUATION:  (CONTINUED) 

Stattl#  araa  which  rastrict  training  on  haavy  construction  aquipment  for 
mobilization  raadinass. 
lMPALl-L£_MQ.I_ERm(.m£0 : 

RNMCB  16  will  not  ba  abla  to  ralocata  to  Fort  Lawis  and  tha  Prasidant’s 
racorrmanda  t  i  on  to  closa  Sand  Point  cannot  ba  Implamantad. 


2.  supplemental  DATA: 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1100.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . . 

(8)  PERCENT  complete  AS  OF  JANUARVie92 . . D. 

(C)  DATE  DESIGN  3614  COMPLETE . -  Q6-92 

(D)  DATE  DESIGN  COMPLETE . 


(2)  BASIS: 

(A)  standard  or  DEFINITIVE  DESIGN: 

(6)  where  DESIGN  WAS  MOST  RECENTLY  USED 


YES _ NOJL_ 


(3)  total  cost  (C)  -  (A)  ♦  (B)  OR  (D)  ♦  (E):  (*000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ II2  ) 

(B)  ALL  other  design  COSTS . ( _ 123) 

(C)  total . . . 235 

(D)  CONTRACT . ( _ IBD  ) 

(E)  IN-HOUSE . ( _ 55) 


(4 )  CONSTRUCT  ION  START . 


.  .  .  ■  03^3 

(MONTH  AND  YEAR! 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPR I  AT  IONS 
NONE 


roKM 

1  DfC  78  IC 


1  DfC  78 
\m  OIOI  -I'  -0O1  -  3«'8 


aafvicxts  fO'TIONS  may  be  used  mTf8NAI.LY 
until  exnausted 


82 


t.  component 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


3,  installation  and  location  /  (j  I  c  N62  1 

MARINE  CORPS  RESERVE  TRAINING  CENTER. 
FORT  lewis,  WASHINGTON 


S.  P»C)ORANi  element 


0505096N 


t.  CATEGORY  CODE 

7.  PROJECT  number 

171.15 

P'OIOS 

4.  PROJECT  title 

RESERVE  TRAINING  CENTER 


8.  PROJECT  COST  (»000) 


6.700 


•  COST  ESTIMATES 


ITEM 

UfM 

QUANTITY 

UNIT 

COST 

COST 

(SOOO) 

RESERVE  TRAINING  CENTER . 

SF 

43,670 

- 

4.  190 

reserve  training  build ING . 

SF 

37.530 

04 . 00 

(  3.530) 

VEHICLE  MAINTENANCE  FACILITY  . 

SF 

6.  IdO 

108.00 

(  660  ) 

SUPPORTING  FaCIL IT lES . 

- 

- 

- 

1.830 

UT  IL  1  T lES . 

LS 

- 

- 

(  680  ) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  ) 

subtotal  . 

- 

- 

- 

6,020 

CONTINGENCY  (5.0*4) . 

- 

- 

- 

_ 2DQ 

total  contract  cost . 

- 

6,320 

SUPERVISION.  INSPECTION  t.  OVERHEAD  (  6.0*4)  .  . 

- 

_ 3BD 

total  REQUEST . 

- 

- 

6,700 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

(NON-ADO 

_ 

(  0) 

to.  description  op  proposed  construction 

R«inforc«d  concrei*  frame  with  concrete  masonry  unit  panel  training 
buildings,  concrete  masonry  unit  maintenance  building,  spread  footings 
and  slab  on  grade,  fire  protection  system,  air  conditioning,  and 
utilities. 


n  .  REQU  IREMENT _ 43.670  SF  ADEQUATE _ Q  SF  SUBSTANDARD _ C 

EEflJEXI 

Provides  a  Marine  Corps  Reserve  Training  Canter. 

R£QLIlE£WfiJl 

An  adequate  center  to  train  Ma  rine  Corps  reservists  in  the  Seattle. 
Washington  area  is  required  in  order  to  replace  the  facilities  being  lost 
as  a  result  of  the  President  s  recommendation  to  close  the  Naval  Station. 
Sand  Point.  Washington. 

aiRE£±Jl_SJ.IlJMlQb 

Fort  Lewis  does  not  have  the  facilities  required  to  ac  commod  ate  the 
relocated  reserve  training  center  fr om  Sand  Point. 

IMEALl  _Lf_IlD  1_E£I1YII11D 

The  Ma  rine  Corps  will  not  have  a  much  needed  center  in  this  reservist 
rich  Seattle  area,  and  the  President's  base  closure  and  reaiig  nmen  t 
r  e  corrmen  da  I  i  on  cannot  be  implemented. 


ADEQUATE _ Q  SF 


substandard  _ 


OYOJ-IF -00^ 


PREVIOUS  EDITIONS  may  BE  USED  INTERNALLY 

until  exhausted 


fCQNT INUED  ON  DP  T391C  ) 

RAGE  NO 


1.  COMPONENT 

NA  VV 

FY  1993_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  date 

3.  installation  and  location 

MARINE  CORPS  RESERVE  TRAINING  CENTER.  FORT  LEWIS.  WASHINGTON 

4.  PROJECT  title 

5.  PROJECT  number 

RESERVE  TRAINING  CENTER 

P-OTOS 

t2.  SUPPLEMENTAL  DATA; 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
handbook  TTDO.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(T)  STATUS 

(A)  OATt  DESIGN  started . . . QiiflZ 

(B)  PERCENT  complete  AS  OF  JANUARV1092  . . . a 

(C)  DATE  DESIGN  35T4  COMPLETE . . 

(0)  DATE  DESIGN  COMPLETE . . 01^ 


(2)  BASIS: 

(A)  STANOaRO  or  definitive  DESIGN: 

(B)  where  DESIGN  WAS  MOST  RECENTLY  USED: 


YES _ NO. 


(3)  total  cost  (C)  -  (A)  ♦  (B)  OR  (D)  ♦  <E):  (»000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ ) 

(B)  ALL  other  design  COSTS . ( _ ZI2  ) 

(C)  total . . AJD 

(0)  contract . (. _ 34D  ) 

(E  )  IN-HOUSE . ( _ 2D  ) 


(4 )  CONSTRUCT  ION  STAR  T 


.  .  .  *_ciai.aa 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPR I  AT  IONS 
NONE 


1391c 


PKfvICXJS  SOITIONS  MAY  be  used  INTESNALLV 

UNTIL  Exhausted 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NS  TREASURE  ISLAND  CA 

ONE-TIME 

IMPLEMENTATION  COSTS:  Fy92 

Fy93 

FY94 

FY95 

FY96 

FY97 

TOTAL 

Military  Construction 

0 

0 

0 

0 

0 

0 

Family  Housing 

f\ 

n 

n 

n 

Construction 

0 

0 

U 

u 

V 

v/ 

Operations 

Environmental 

0 

1543 

0 

5058 

0 

1000 

0 

5000 

0 

2000 

0 

2000 

Environmental  (Supplemental) 

[4883] 

0 

0 

0 

0 

r\ 

0 

Operations  &  Maintenance 

0 

0 

0 

0 

u 

v 

Military  Personnel  -  PCS 

Other 

0 

0 

0 

0 

0 

0 

0 

0 

u 

0 

V 

0 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

20 

30 

30 

10 

0 

0 

0 

0 

0 

16601 

[4883] 

0 

0 

0 

0 

90 


TOTAL  COSTS 

TOTAL  SUPPLEMENTAL  COSTS 


1563 

5088 

1030 

5010 

2000 

2000 

[4883] 

0 

0 

0 

0 

0 

16691 

[4883] 


SAVINGS: 


Military  Construction 
Family  Housing 
Construction 
Operations 

Operations  &  Maintenance 
Military  Personnel 
Other 

Civilian  ES 
Military  ES 


0 

0 

-701 

0 

0 

0 

0]t 


0 

0 

-719 

0 

0 

0 

0)[ 


0 

0 

-730 

0 

0 

0 

0)1 


0 

0 

-740 

0 

0 

0 

0) 


0 

0 

-744 

0 

0 

0 

0)1 


0 

0 

-764 

0 

0 

0 

0) 


0 

0 

-4398 

0 

0 

0 

0 


TOTAL  SAVINGS 


-701  -719  -730 


-740  -744 


-764 


-4398 


ONE-TIME 

IMPLEMENTATION  COSTS: 


(Funded  by  other  Appropriations) 


Military  Construction  0 
Family  Housing  Operations  0 
Operations  &  Maintenance  0 
Military  Personnel  -  PCS  0 
Other  0 

TOTAL  COSTS  0 


0  0 
0  0 
0  0 
0  0 
0  0 

0  0 


0 

0 

0 

0 

0 

0 


0 

0 

0 

0 

0 

0 


0 

0 

0 

0 

0 

0 


0 

0 

0 

0 

0 

0 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY;  NS  TREASURE  ISLAND  CA 


IMPLEMENTATION  COSTS: 

FY92 

FY93 

FY94 

FY95 

FY96 

FY97 

TOTAL 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Environment 

6426 

5058 

1000 

5000 

2000 

2000 

21484 

Operations  &  Maintenance 

-701 

-719 

-730 

-740 

-744 

-764 

-4398 

Military  Personnel 

0 

0 

0 

0 

0 

0 

0 

Other 

0 

0 

0 

0 

0 

0 

0 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

20 

30 

30 

10 

0 

0 

90 

Civilian  ES 

0 

0 

0 

0 

0 

0 

0 

Military  ES 

I  0] 

[  Oil 

0]t 

0)1 

[  0)1 

[  0) 

0 

IMPLEMENTATION  COSTS 

5745 

4369 

300 

4270 

1256 

1236 

17176 

SC 


BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 

NAVAL  STATION  TREASURE  ISLAND.  HUNTERS  POINT  ANNEX.  CA 


Closure/Realipninent  Action:  A  significant  factor  in  planning  the  closure  of 
Hunters  Point  Annex  (HPA)  is  Section  2824  of  Public  Law  101-50  as  ammended  by 
the  FY  1992  Defense  Authorization  Act  which  directs  that  the  Navy  lease  not 
less  than  260  acres  of  land  at  HPA  to  the  City  of  San  Francisco,  for  a  period 
of  not  less  than  30  years,  by  5  November  1992.  As  a  result  of  this  action, 
the  following  assumptions  were  used  in  development  of  this  budget  exhibit; 

a.  The  lease  with  the  City  of  San  Francisco  will  occur  since  it  is 
mandated  by  law.  The  leasing  plan  will  be  incorporated  into  base  closure. 

b.  Provisions  within  the  lease  with  the  city  will  allow  current  tenants 
to  remain,  including ; 

Superintendent  of  Shipbuilding  (SUPSHIP) 

Planning,  Engineering,  Repair  and  Alteration  (PERA) 

Westinghouse  Launch  Test  Facility  (NAVTRO) 

Joint  Military  Postal  Command  -  Pacific 
DOT  Maritime  Administration  (MARAD) 

Defense  Logistic  Agency  (DLA) 

Various  private  civilian  tenants. 


One-time  ImDlementation  Costs: 

Military  Construction:  None  required. 

Family  Housing  Construction:  None  required. 

Family  Housing  Operations:  None  required. 

Operations  &  Maintenance:  None  required. 

Procurement  Items:  None  required 

Revenue  from  Land  sales :  Real  estate  expenses  included  in  these 
estimates  are  not  normal  Navy  expenses.  The  General  Services  Administration 
(GSA)  is  normally  the  disposal  agent  for  Navy's  land  and  improvements. 

However,  the  Base  Closure  legislation  directs  the  Administrator  of  GSA  to 
delegate  his  disposal  authority  to  DOD,  including  the  requirement  to  pay  for 
all  disposal  costs.  These  expenses  cover  federal  screening,  land  transfers  to 
other  federal  agencies,  public  discount  transfers  and  any  public  sale  of  real 
estate . 

Section  2824  of  the  FY  1991  Defense  Authorization  Act  directs  that  the 
Navy  lease  not  less  than  260  acres  of  land  to  the  City  of  San  Francisco. 
Outleasing  of  the  entire  property,  was  recommended  by  the  Defense  Base  Closure 
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and  Realignment  Commission.  Expenses  to  be  incurred  at  NAVSTA  Treasure  Island 
are  for  site  inspections,  appraisals,  title  work,  surveys,  and  community 
liaison. 


Envir9nff>?P^a.l : 

Installation  Restoration:  This  is  a  National  Prioity  List  site. 

Cleanup/Comoliance :  The  closure  of  Hunter's  Point  will  stop  hazardous 
waste  generation  and  will  necessitate  proper  disposal  of  remaining  hazardous 
wastes.  In  addition,  the  hazardous  waste  accumulation  points  and  interim 
storage  yards  will  be  closed  in  accordance  with  the  Resource  Conservation 
Recovery  Act  (RCRA)  regulatory  requirements.  Underground  Storage  Tanks  (USTs) 
will  be  tested  for  leakage  and  will  be  closed  or  removed  accordingly. 

Asbestos  that  is  hazardous  to  human  health  will  be  abated,  and  polychlorinated 
(PCB)  equipment  will  be  removed  in  accordance  with  applicable  regulations. 

Environmental :  No  assets  would  be  moved  that  would  require  National 
Environmental  Protection  Act  (NEPA)  analysis.  While  no  assets  would  be 
disposed,  it  seems  likely  that  the  Congress  will  require  the  Navy  to  lease 
unused  portions  of  Hunters  Point  to  the  public.  Hunters  Point  is  contaminated 
with  numerous  hazardous  waste  sites,  and  is  on  the  National  Priories  List 
(NPL) .  Given  the  desirability  of  Hunters  Point  assets  geographically,  it 
seems  likely  that  its  reuse  will  involve  a  variety  of  land  uses.  Issues  to  be 
addressed  include  impact  of  reuse  on  and  by  hazardous  waste  sites,  changes  in 
land  use,  and  changes  in  air  and  water  emissions.  In  addition,  the 
Environmental  Impact  Statement  (EIS)  would  address  impacts  to  historic 
structures  listed  on  the  National  Register  of  Historic  Places.  The  reuse  EIS 
would  begin  August  1992  and  be  complete  February  1994. 


Military  Construction:  None  identified. 

Family  Housine  Construction:  None  identified. 

Family  Housing  Operations:  None  identified. 

Operations  &  Maintenance:  Minimal  upkeep  of  Uestinghouse  Launch  Testing 
Facility  will  be  provided. 

Military  Personnel:  There  is  no  military  end  strength  at  Hunters  Point. 


Other :  None  identified. 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  MCAS  TUSTIN  CA 


ONE-TIME 


IMPLEMENTATION  COSTS: 

FY92 

PY93 

FY94 

Fy95 

FY96 

Fy97 

TOTAL 

Military  Construction 

Family  Housing 

0 

0 

493420 

0 

0 

0 

493420 

Construction 

0 

0 

63000 

0 

0 

0 

63000 

Operations 

0 

0 

0 

0 

0 

0 

0 

Environment  a 1 

1975 

38917 

6765 

30704 

12068 

0 

90429 

Environmental  (Supplemental) 

(  3615) 

0 

0 

0 

0 

0 

[  3615 

Operations  &  Maintenance 

0 

0 

0 

7776 

5844 

0 

13620 

Military  Personnel  -  PCS 

0 

0 

0 

0 

7358 

0 

7358 

Other 

0 

0 

0 

0 

0 

0 

0 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

0 

10 

30 

30  - 

671970 

0 

-671900 

TOTAL  COSTS 

1975 

38927 

563215 

38510  - 

646700 

0 

-4073 

TOTAL  SUPPLEMENTAL  COSTS 

t  3615) 

0 

0 

0 

0 

0 

I  3615: 

SAVINGS; 

Military  Construction 

Family  Housing 

-2350 

0 

0 

0 

0 

0 

-2350 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

0 

500 

500 

500 

-220 

-330 

950 

Military  Personnel 

0 

0 

0 

-1349 

-6410 

-6607 

-14366 

Other 

0 

0 

0 

0 

0 

0 

0 

Civilian  ES 

0 

0 

0 

0 

0 

0 

0 

Military  ES 

[  0)( 

0) 

1  0)1 

0)1 

0)[ 

0) 

0 

TOTAL  SAVINGS 

ONE-TIME 

IMPLEMENTATION  COSTS: 

-2350 

500 

500 

-849 

-6630 

-6937 

-15766 

(Funded  by  other  Appropriations) 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing  Operations 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

0 

0 

0 

0 

0 

0 

0 

Military  Personnel  -  PCS 

0 

0 

0 

0 

0 

0 

0 

Other 

0 

0 

0 

0 

0 

0 

0 

TOTAL  COSTS 

0 

0 

0 

0 

0 

0 

0 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  MCAS  TUSTIN  CA 


IMPLEMENTATION  COSTS :  FY92 


Military  Construction  -2350 

Family  Housing 

Construction  0 

Oparations  0 

Environment  5590 

Operations  &  Maintenance  0 

Military  Personnel  0 

Other  0 

Homeowners  Assistance  0 

Land  Sale  Revenues  (-)  0 

Civilian  ES  0 

Military  ES  (  0] 

IMPLEMENTATION  COSTS  3240 


rY93 

Fy94 

FY95 

FY96 

FY97 

TOTAL 

0 

493420 

0 

0 

0 

491070 

0 

63000 

0 

0 

0 

63000 

0 

0 

0 

0 

0 

0 

38917 

6765 

30704 

12068 

0 

94044 

500 

500 

8276 

5624 

-330 

14570 

0 

0 

-1349 

948 

-6607 

-7008 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

10 

30 

30  - 

671970 

0 

-671900 

0 

0 

0 

0 

0 

0 

0)1  0)[ 

0)1 

0][ 

0) 

0 

39427 

563715 

37661  - 

653330 

-6937 

-16224 

BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 


MARINE  CORPS  AIR  STATION  (MCAS)  TUSTIN.  CA 


Closure /Realignment  Action:  It  is  recommended  to  realign  Marine  Corps  Air 
Station,  Tustin,  California  by; 

(1)  Closure  and  sale  of  the  operations  portion  of  the  installation. 

(2)  Reassignment  of  family  housing  and  related  personnel  support  areas 
to  MCAS  El  Toro,  for  continued  support  of  Marines  and  other  military  personnel 
in  the  region. 

(3)  Reassignment  of  Helicopter  Outlying  Landing  Field  (HOLF)  Mile  Square 
(off-site  location)  to  MCAS  El  Toro. 

(4)  Transfer  of  the  Armed  Forces  Reserve  Center  to  Army. 

(5)  Constructing  a  new  air  station  at  Twenty-nine  Palms. 

(6)  Construction  of  required  facilities  at  MCAS  Camp  Pendleton  to 
support  compositing  Marine  Aircraft  Group  (MAG)  39. 

(7)  Compositing  of  MAG's  16  and  39. 

(8)  Relocation  of  MAG-16,  station  headquarters  and  support  staff,  and 
related  units  to  the  newly  established  MCAS  Twenty-nine  Palms. 

One-time  Implementation  Costs: 

Military  Construction:  Total  estimated  construction  costs  for  this  move 
were  $588M.  This  has  been  reduced  to  $556. 4M  including  family  housing. 


Location/Proiect  Title 


Year 
of  Award 


Amount 


29Palms  Runway  Site  Prep  and  Infrastructure  1994 
29Palms  Construct  Billeting  Facility  Complex  1994 
29Palms  Construct  Community  Support  Facilities  1994 
29Palms  Construct  Aviation  Maintenance  Facilities  1994 
29Palms  Construct  Airfield  Op  Fac  and  Tower  1994 
29Palms  Construct  MALS  Maintenance  Complex  1994 
29Palms  Construct  Supply  Facility  1994 
MCAS  Pend  Construct  Aircraft  Maintenance  Facilities  1994 


Subtotal  1994 


$  127,700 
106,000 
9,400 
$  155,900 
9,650 
29,000 
29,200 
26.570 
$  493,420 


Family  Housing  Construction: 

Family  housing  construction  is  necessary  for  transfer  of  5,017  Marines 
and  their  families  to  the  remote  desert  location  of  Twenty-nine  Palms. 


Location/Proiect  Title 
29Palms  465  Units 


Year  Amount 

of  Award  SOOO 

1994  $  63,000 


Family  Housing  Operations:  There  are  no  one-time  family  housing 
operations  costs. 


Operations  and  Maintenance : 


Component  Items 


Year  Amount 

of  Award  (SOOO’) 


Move/Relocation/Civilian  Benefits  1996 

Mothball  1995 

Collateral  Rifle  racks,  office  furniture  1995 

equipment  compressors,  tire  changers, 

test  equipment,  wash  racks, 
mess  equipment,  and  booths 
billeting  furnishing,  etc. 


5.84A 

2,405 

5,371 


Revenue  from  Land  sales:  The  Secretary  of  Defense  has  proposed  that  in 
the  fiscal  year  1993  Defense  Authorization  Bill  a  fair-market  exchange  of  land 
and  facilities  for  construction  of  military  facilities  at  Twenty-nine  Palms  or 
Camp  Pendleton.  If  a  fair  exchange  is  not  authorized  in  fiscal  year  1993, 
then  the  Secretary  of  Defense  will  proceed  with  the  relocation  to  Twenty-nine 
Palms  or  Camp  Pendleton  or  both,  utilizing  the  Defense  Base  Closure  Account. 


Environmental :  In  general,  the  closure  of  MCAS  Tustin  will  have  a  positive 

environmental  impact  by  speeding  corrective  action  of  past  activities  and 
removing  a  significant  local  noise  source.  At  MCAS  Camp  Pendleton,  the 
limited  amount  of  new  construction  may  have  an  impact  on  wetlands  and/or 
habitat  of  the  least  bell's  vireo,  both  of  which  are  capable  of  mitigation. 
Net  air  operations  and  noise  generated  will  be  comparable  to  prior  to  the  new 
base  loading.  At  Twenty-nine  Palms,  there  is  some  potential  for  impact  to 
desert  tortoise  habitat,  which  would  require  mitigation.  Other  potential 
impacts  stem  from  dust  associated  with  construction,  increased  water  use, 
additional  waste  treatment/handling  (solid  and  liquid),  and  the  addition  of 
additional  sources  of  air  emissions.  None  of  these  potential  impacts  appear 
to  be  significant,  within  the  realm  of  available  mitigation  measures. 

Preliminary  Key  Milestones  for  Environmental  Impact  Statements  are: 


Oct  1991 

Apr  1992 
Apr  1992 

Apr  1992 
Jul  1993 


Receive  funding  for  advertisement  and  award  of  requisite 
planning  and  design  contracts. 

Award  planning/environmental  documentation  contracts. 
Award  multi-phase  design  contract  for  MCAS  Twenty-nine 
Palms . 

Award  design  contract  for  MCAS  Camp  Pendleton. 

Completion  of  planning/environmental  documentation. 


Environmental  costs  consist  of  installation  restoration  under 
CERCLA/Superfund  Amendments  and  Reauthorization  Act  (SARA) ,  Resource 
Conservation  Recovery  Act  (RCRA)  corrective  actions,  UST  removal  and 
corrective  actions  and  asbestos  removal. 
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Savings : 


Military  Construction:  FY1992,  Flightline  Security,  MCAS  Tustin 

Family  Housing  Construction:  No  savings  will  be  realized. 

Family  Housing  Operations:  No  savings  will  be  realized.  Operations 
costs  will  increase  because  housing  at  MCAS  Tustin  will  remain  in  the  Marine 
Corps  inventory  to  be  used  by  MCAS  El  Toro.  New  construction  at  Twenty-nine 
Palms  will  increase  the  Marine  Corps  inventory  by  465  units.  Operations  costs 
are  based  on  Marine  Corps  average  housing  cost,  times  the  number  of  units  to 
be  added,  averaged  for  that  year. 

Operations  and  Maintenance:  Savings  represent  the  MRP  and  OBOS  budget 
for  MCAS  Tustin.  Costs  represent  the  Maintenance  of  Real  Property  (MRP)  and 
Other  Base  Operations  Support  (OBOS)  budget  for  the  newly  constructed  MCAS  at 
Twenty-nine  Palms.  Also  included  in  rY1993,  1994,  and  1995  are  planning  and 
support  costs  for  implementation  of  base  closure. 

Military  Personnel:  No  savings  will  be  realized. 

Other :  No  savings  will  be  realized. 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NCCOSC  SAN  DIEGO  CA 


ONE-TIME 

IMPLEMENTATION  COSTS:  FY92 


Military  Construction  0 

Family  Housing 

Construction  0 

Operations  0 

Environmental  300 

Environmental  (Supplemental)  0 

Operations  &  Maintenance  0 

Military  Personnel  -  PCS  0 

Other  0 

Homeowners  Assistance  0 

Land  Sale  Revenues  (-)  0 

TOTAL  COSTS  300 

TOTAL  SUPPLEMENTAL  COSTS  0 


SAVINGS: 


Military  Construction  0 

Family  Housing 

Construction  0 

Operations  0 

Operations  &  Maintenance  2539 

Military  Personnel  -297 

Other  14545 

Civilian  ES  [  244] 

Military  ES  (  -12) 

TOTAL  SAVINGS  16787 


ONE-TIME 

IMPLEMENTATION  COSTS: 


(Funded  by  other  Appropriations) 


Military  Construction  0 
Family  Housing  Operations  0 
Operations  &  Maintenance  0 
Military  Personnel  -  PCS  0 
Other  3340 

TOTAL  COSTS  3340 


Fy93  FY94  FY95  FY96  FY97  TOTAL 


17990 

0 

0 

0 

0 

17990 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

300 

0 

0 

0 

0 

0 

0 

6316 

10677 

16020 

0 

0 

33013 

10 

10 

0 

0 

0 

20 

3918 

0 

0 

0 

0 

3918 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

28234 

10687 

16020 

0 

0 

55241 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

2503 

5585 

-4331 

5832 

6047 

18175 

-1062 

-1691 

-2026 

-2098 

-2174 

-9348 

14934 

12670 

13366 

13610 

14056 

83181 

244)1 

244)1 

244)1 

244)[ 

244] 

0 

-27 )( 

-38)1 

-38 )( 

-38]( 

-38] 

0 

16375 

16564 

7009 

17344 

17929 

92008 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

3340 

0 

0 

0 

0 

0 

3340 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NCCOSC  SAN  DIEGO  CA 


IMPLEMENTATION  COSTS: 

rY92 

FY93 

FY94 

FY95 

Fy96 

FY97 

TOTAL 

Military  Construction 

0 

17990 

0 

0 

0 

0 

17990 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Environment 

300 

0 

0 

0 

0 

0 

300 

Operations  &  Maintenance 

2539 

8819 

16262 

11689 

5832 

6047 

51188 

Military  Personnel 

-297 

-1052 

-1681 

-2026 

-2098 

-2174 

-9328 

Other 

17885 

18852 

12670 

13366 

13610 

14056 

90439 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

0 

0 

0 

0 

0 

0 

0 

Civilian  ES 

(  244] ( 

244]  ( 

244)  [ 

244)[ 

244)[ 

244] 

0 

Military  ES 

(  -12]( 

-27)( 

-38)  [ 

-38 )( 

-38)  [ 

-38) 

0 

IMPLEMENTATION  COSTS 

20712 

44609 

27251 

23029 

17344 

17929 

159746 

BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 


NAVAL  COMMAND  CONTROL  and  OCEAN  SURVEILLANCE  CENTER 

Closure /Realignment  Action:  The  Naval  Command  Control  end  Ocean  Surveillance 
Center  (NCCOSC)  will  be  established  at  the  site  of  the  existing  Naval  Ocean 
Systems  Center,  Point  Loma,  San  Diego,  CA.  The  Navy  Space  Systems  Activity 
(NSSA) ,  Los  Angeles,  CA  will  be  closed  and  functions  relocated  to  Point  Loma 
by  the  end  of  FY  1992.  The  closure  and  relocation  of  functions  at  the  Naval 
Ocean  Systems  Center  Detachment  Kaneohe,  HI  (NOSC)  to  Point  Loma  and  Pearl 
Harbor,  HI  will  be  completed  by  the  end  of  FY  1993.  The  Naval  Electronic 
Engineering  Activity,  Pacific,  Pearl  Harbor,  HI  (NEEACTPAC)  will  be  realigned 
as  part  of  the  NCCOSC  and  will  receive  as  a  host  a  detachment  of  personnel 
from  the  Naval  Ocean  Systems  Center  Detachment  Kaneohe,  HI.  NEEACTPAC  will 
remain  as  a  tenant  of  Naval  Shipyard,  Pearl  Harbor,  HI.  The  closure  and 
relocation  of  functions  at  the  Naval  Electronic  Systems  Engineering 
Center . (NAVELEXCEN)  San  Diego,  CA  to  Point  Loma  will  also  be  completed  by  the 
end  of  FY  1995.  The  closure  and  relocation  of  functions  at  the  Naval 
Electronic  Systems  Engineering  Center  (NAVELEXCEN),  Vallejo,  CA  to  Point  Loma 
will  be  completed  by  the  end  of  FY  95.  Required  relocations  of  functions  and 
personnel  from  the  other  Naval  Warfare  Centers  to  NCCOSC  Point  Loma  will  also 
occur . 


One-time  Implementation  Costs: 

Military  Construction:  The  project  construction  costs  of  this 
realignment  was  estiitated  at  $17. AM.  The  budget  cost  is  $18. OM  which  is 
within  inflation  from  FY  92$  to  FY  93$.  There  are  three  MILCON  projects  to  be 
constructed  at  NOSC  in  support  of  those  functions  being  relocated  from 
NAVELEXCEN  San  Diego,  NAVELEIXCEN  Vallejo,  and  NOSC  Detachment  Kaneohe,  HI. 


Year  of 

Amount 

Location/Proiect  Title 

Award 

srooo) 

San 

Diego 

Elec  Sys  Eng  Staging 

Fac 

1993 

$  6, AGO 

San 

Diego 

In-Service  Eng  Lab 

1993 

11,000 

San 

Diego 

Marine  Sciences  Pier 

1993 

590 

Subtotal 

1993 

$17,990 

Family  Housing  Construction: 

None . 

Family  Housing  Operations :  None . 

Operations  &  Maintenance:  O&MN  includes:  Relocation  of  personnel  to 
include  severance  pay  for  personnel  separated  by  RIF  action  and  lump  sum  leave 
payments;  Equipmer.c  downtime  and  relocation  costs,  including  disassembly  and 
reassembly;  Costs  related  to  consolidation  of  policies  and  procedures;  and 
collateral  equipment  costs  to  support  military  construction. 
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BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 


NCCOSC  SAN  DIEGO.  CA(cont'd) 


Procurement  Items:  OPN  and  NIF  funds  will  be  required  to  purchase 
ancillary  computer  equipment  t  .  provide  additional  computer  capacity  for 
financial/supply  systems  and  communication  links  with  remote  sites. 

Revenue  from  Land  sales :  None . 


Environmental : 

C 1 e anuD /Como 1 i anc e :  No  environmental  clean-up  and  compliance  costs  were 
identified  because  this  is  a  realignment  and  costs  will  be  part  of  normal 
operating  budget.  Only  environmental  costs  for  property  which  will  be 
excessed  are  included  in  this  budget. 

Environmental  Planning:  An  EIS  will  be  necessary  to  create  NCCOSC  at 
NAVOCEANSYSCEN  San  Diego,  issues  to  be  studied  include  changes  in  land  use, 
air  and  water  emissions,  traffic,  hazardous  waste  sites,  historic  resources, 
and  endangered  species.  The  EIS  would  begin  Jan  1992  and  be  complete  July 
1993. 

Savings : 

Military  Construction:  None. 

Family  Housing  Construction :  None . 

Family  Housing  Operations:  None. 

Operations  &  Maintenance:  Savings  are  driven  by  salaries  associated 
with  military  and  civilian  billets  eliminated  through  consolidation 
efficiency.  Reduced  costs  for  plant  operation  and  maintenance  for  BOS  funding 
result  from  a  reduction  in  operating  expenses  once  an  activity  is 
closed/relocated  or  functions  are  consolidated/relocated.  Percentage  savings 
for  BOS  were  applied  to  budgeted  BOS  levels  for  each  activity  for  each  fiscal 
year.  Recurring  costs  fcr  NCCOSC  will  Include  06iMN,  NIF,  and  RDT&E.  Costs 
will  include  Base  Operating  Support  (BOS)  to  support  the  functions  relocated 
to  San  Diego.  RDT&E  funds  will  be  required  for  base  operating  costs  of  the 
relocated  NSSA  from  Los  Angeles  to  San  Diego.  Currently  the  BOS  is  provided 
free  from  the  Air  Force  for  NSSA  Los  Angeles.  O&MN  will  be  required  for 
supporting  the  consolidations  from  NESECs  San  Diego  and  Vallejo.  NIF 
operations  costs  will  be  required  to  support  the  relocation  and  consolidation 
of  NOSC  Hawaii  Det  to  San  Diego. 

Military  Personnel:  There  are  savings  of  17  officers  and  21  enlisted 
personnel.  Results  in  a  savings  of  $1,433,000  and  $744,000  respectively. 


as 


Other :  Includes  NIF,  OPK ,  RDT&E,  SON,  and  WPN  savings  generated  by 

reduced  labor  expense.  Labor  cost  reductions  are  a  result  of  workload 
reductions,  workforce  reductions,  and  economies  and  efficiencies  of 
operations . 


1.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSTALLATION  AND  LOCATION  /(JIC  N66001 

NAVAL  COMMAND  CONTROL  i  OCEAN  SURVEILL  CEN 
SAN  DIEGO,  CAL  I FORNI A 


s.  program  element 


0605 096N 


t.  PROJECT  title 
ELECTRONIC  SVSTEMS 


«.  CATECO«v  CODE 

7.  PROJECT  number 

217.10 

P-120S 

I.  project  cost  i»000i 


6.400 


t.  COST  ESTIMATES 


ELECTRONIC  SYSTEMS  ENGINEERING  STAGING  FAC  . 

INTERIOR  staging  AREA . 

EXTERIOR  staging  AREA . 

supporting  FAC IL I T IES . 

utilities,  paving,  and  site  improvement.  . 
subtotal  . 

CONTINGENCY  (  5 . 0*A  ) . 

total  contract  cost . 

SUPERVISION.  INSPECTION  A  OVERHEAD  (  6.0%)  . 

total  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


QUANTITY 


300.000 

100.000 

200.000 


40.00 
3.  00 


(NON-ADD  ( 


COST 

(SOOO) 


4.600 
(  4,000) 

(  600  ) 
1  .  150 
(  _I*iaD  ) 
5.750 

_ 2flQ 

6. 040 

_ 2fiD 

6.400 

0) 


10.  DESCRIPTI04  OP  PROPOSED  CONSTRUCTION 

Single-story  pre-engineered  me  tel  building,  sleeking  height  of  30  feel, 
roll-up  doors,  skylight.  12-ton  bridge  crene:  loeding  dock:  espheltic 
concrete  sieging  eree:  security  lighting,  fire  protection  system,  end 
utilities. 


1 1  .  REQU  IREMENT  _ :^nn  ,nnn  sf  adequate _ SF  substandard _ Q 

eeqjlli 

Provides  e  sieging  fecilily  for  electronic  peris,  systems,  end 
equ I pmen  t . 

RFQLj  (RFMFNT 

Adequete  interior  end  exterior  sieging  for  electronic  pe r t s ,  systems,  end 
equipment  from  the  fleet,  other  opereting  units  end  contrectors.  These 
items  ere  on  hold  ewe i t i ng  return  to  the  user  for  rework,  mod i f i ce t i on , 
end  testing  prior  to  their  return, 

OJEfiltJi-SLiljUAllO  bl 

Sieging  fecilities  ere  loceted  et  the  Neve  I  Electronics  Systems 
Engineering  Center  (NESEC)  Sen  Diego  ef  Air  Force  Plent  19  end  NESEC 
Vellejo  et  the  Mere  Islend  Nevel  Shipyerd.  These  sites  heve  been 
recommended  for  closure  by  the  President  with  their  consolideted 
functions  being  reloceted  to  Point  Lome,  Sen  Diego. 
iJbdEACI_L£_UQJ_EEQyiI!£D  : 

Sieging  cepability  is  criiicel  to  the  overall  function  of  these  centers 


(CONT  I  NUED_  on  DD  1  391C  ) 
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until  exhausted 


1.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


1.  installation  and  location 


NAVAL  COMMAND  control 


*.  PROJECT  title 


OCEAN  SURVEILL  CEN  SAN  OIEGO,  CALIFORNIA 


5.  PROJECT  number 


electronic  systems  ENGINEER! NG  STAGING  FAC IL I  Tv 


P-120S 


1.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDFO:  (CONTINUED) 

and  musi  ba  availabla  for  tasking  as  wall  as  mission  parformanca.  Upon 
closura  of  tha  axisting  sitas  in  San  DIago  and  ^'allajo.  this  cantar  will 
ba  unabla  to  provida  in-sarvica  anginaaring  and  diract  anginaaring 
support  to  ships  of  tha  flaat  in  critical  alactronics  raqu i r aman t s . 
Without  this  projact,  tha  Prasidant's  basa  closura  r acommanda t i on  cannot 
ba  imp  I aman  tad. 


2.  SUPPLEMENTAL  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
handbook  1190,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . ,02-02 

(B)  PERCENT  complete  AS  OF  JANUARY1092  .  a 

(C)  DATE  DESIGN  3514  COMPLETE . IZzSZ 

(D)  DATE  DESIGN  COMPLETE . 


BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED 


VES _ N0JL_ 


(3)  total  cost  (C)  -  (A)  ♦  (B)  OR  (D)  ♦  (E): 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS 

(B)  ALL  other  design  COSTS  . 

(C)  total . 

(D)  CONTRACT  . 

(E)  IN-HOUSE  . 


(»000) 

( _ JB2  ) 

( _ 222  ) 

_ _ AOd 

( _ 3B4  ) 

( _ 40  ) 


(4)  CONSTRUCTION  START . .  09-93 

(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPR I  AT  IONS : 

NONE 


1391c 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 

until  exhausted 


t.  COMPONENT 

FY  f993_MILITARY  CONSTRUCTION  PROJECT  DATA 

NAVY 


3.  installation  and  location  /uiC:N66001  i.  project  title 

NAVAL  COtvtYlAND  CONTROL  i  OCEAN  SURVEILL  CEN  IN-SERVICE  ENGINEERING 

SAN  D I  EGO .  CAL  I EORN I  A  LABORATORY 


s.  program  element 


e.  category  code 


7.  project  number 


B.  project  cost  1*000) 


06 05  09 6N 


217.  10 


P-121S 


«.  COST  ESTIMATES 


1 1 . 000 


in-service  ENGINEERING  LABORATORY . 

SUPPORT ING  FAC IL I T lES . 

utilities,  paving,  and  SITE  IMPROVEMENT.  . 

subtotal  . 

CONTINGENCY  (5.0*4) . 

total  CONTRACT  COST . 

SUPERVISION.  INSPECTION  S  OVERHEAO  (  6.0*4)  . 

total  request . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


(NON-ADD  ( 


COST 

(SOOO) 


8.610 
1.270 
( _I^22D ) 
0.880 

_ 490 

10.370 

_ 620 

11.000 

0) 


10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Thr*e-story  Steel  franre  building,  pile  foundation,  concrete  floor  slab 
and  wall  panels,  built-up  roofing  over  concrete  on  metal  decking,  raised 
computer  flooring,  elevator,  seismic  construction,  fire  protection 
system,  air  conditioning,  compressed  air  systems,  loading  dock, 
alactrical  substation,  parking  and  lighting. 


1 1  .  REQUIREMENT  :  7(3.  QQQ  SF  ADEQUATE: _ SF  substandard _ 

e£aj££i 

Constructs  a  facility  for  the  performance  of  in-service  engineering 
functions  supporting  fleet  electronics  requirements. 

RFQll  IRFMFNT  : 

Electronic  laboratories,  shops  and  engineering  administrative  functions 
to  provide  in-service  engineering  and  direct  support  to  ships  of  the 
fleet. 

LLIRRItJI-SiliJAIlOW : 

In-service  engineering  functions  are  accomplished  at  the  Naval 
Electronics  Systems  Engineering  Center  (NESEC)  San  Diego  at  Air  Force 
Plant  19  and  NESEC  Vallejo  at  the  Mare  Island  Naval  Shipyard.  These 
sites  have  been  recommended  by  the  President  for  closure  with  their 
consolidated  functions  being  relocated  to  Point  Lome,  San  Diego. 
JMEACI-L£_MQl,Efim^.LD£D 

Without  this  project,  this  center  will  be  unable  to  provide  facilities 


DD/o1*c"7e1391 

$/9t  0102 -iF -001 -W10 
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I.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


3.  installation  and  location 


NAVAL  COMMAND  CONTROL  &  OCEAN  SURVEILL  CEN  SAN  DtEGO,  CALIFORNIA 


4.  PROJECT  title  fs.  PROJECT  NUMBER 


P-121S 


IN-SERVICE  ENGINEERING  LABORATORY 


1.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

for  ln-s«rvict  •ngintaring  arrd  diract  anglnaaring  support  to  ships  of  tha 
flaat  In  critical  alactronics  raqu i ramants ,  and  tha  Prasidant's  base 
closura  raconmanda t i on  cannot  ba  Imp  I amant ad . 


2.  supplemental  DATA: 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  M  OF  MILITARY 
handbook  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . DZdaZ 

(B)  PERCENT  complete  AS  OF  JANUARY1092  .  a 

(C)  DATE  DESIGN  3514  COMPLETE . 

(0)  DATE  DESIGN  COMPLETE . OfidSa 


BASIS: 

(A)  standard  or  definitive  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED: 


YES _ NOX_ 


(3)  total  COST  (C)  -  (A)  ♦  (B)  OR  (D)  ♦  (E): 


(»000) 


(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ _ aSD  ) 

(B)  ALL  other  design  COSTS . ( _ 2^2) 

(C)  total . . . fibj 

(D)  contract . ( _ ajaj ) 

(E  )  IN-HOUSE . ( _ B6  ) 

(4)  CONSTRUCT  ION  start . .  QQ-Q-^ 

(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIAT IONS: 

NONE 


I  DSC  Tt 
am  oio»-i4-ooi-3*i* 


racvious  editions  mav  be  used  inteknally 
until  exhausted 


I.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location  /UIC  N66001 

NAVAL  CONWAND  CONTROL  8.  OCEAN  SURVEILL  CEN 
SAN  D I  EGO .  cal  I FORNI a 


i.  program  element 


0605 096N 


a.  category  CODE 

7.  ^ftOJECT  NUMBER 

155.20 

P-122S 

4.  PROJECT  title 

MARINE  SCIENCES  RESEARCH  PlER 


I.  PROJECT  COST  (ROOD) 


%.  COST  ESTIMATES 


COST 

(SOOO) 


MARINE  SCIENCES  RESEARCH  PIER . 

SUPPORT ING  FAC IL I T lES . 

utilities,  paving.  SITE  IMPRV.  fc  DEMOLITION. 

subtotal  . 

CONT  INGENCY  (  5.0*A) . 

total  contract  COST . 

SUPERVISION.  INSPECTION  8  OVERHEAD  (  6.0T;)  .  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 


.  FB 


to.  OeSCRIRTION  OR  RROROSEO 

CONSTRUCTION 

190- f 00  f -  1 ong 

"T"  Shaped  piar.  12-foof-wida  piar 

d  ac  l( 

of 

pra-ees  t 

pra-tansion  concrete  on  pra-str«ssad  concrala  pil 

1  ng  , 

s  t  aa 1  1 ong 1 

t  ud 1 na  1 

beams  and  hand 

rail;  water,  alactrical,  telephone 

and 

f 

1 r  a  alarm 

sy  s  t  ams 

and  lighting; 

demolition  of  finger  piar. 

REQUIREMENT _ l^QZQ  FB  ADEQUATE: _ BAQ  FB  SUBSTANDARD _ Q 

EEQJICI: 

Constructs  a  piar  to  support  marina  sciancas  rasaarch. 

RiQUlBEMIiJl 

Adaquata  piar  spaca  for  piarsida  r•saarc^  facilitias  and  small  boats. 

This  cantar  conducts  a  broad  spactrum  of  rasaarcb  and  davatopmant  in 
support  of  biological  scianca.  marina  marrmals.  and  bionics. 

Spac I f  i ca I  I y .  it  accomp I  i sbas  basic  and  appliad  rasaarch  in  sraas  of 
marina  mammal  bahavior.  biosonar,  and  hydrodynamics  and  parforms  RDTg,E  on 
marina  sysfams  for  tha  Flaat. 

LUBELt^J-SllUAlinti 

A  datachmant  of  this  cantar.  which  is  locstad  at  tha  Marina  Corps  Air 
Station,  Kanaoha  Bay,  Hawaii,  is  to  ba  ralocatad  to  San  Qiago  bacausa  of 
tha  Prasidani’s  raconmanda t ion  to  closa  tha  Kanaoha  site. 
iMEACI_L£_NDI_EBQiiJJl£D 

This  activity  will  not  ba  able  to  support  tha  Pr*sidanl  s  r  a  comman  da  t i on 


_ BAQ  FB 


SUBSTANDARD  _ 


DD/ofcM391 
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RRfviOUS  EDITIONS  may  BE  USED  INTERNALLY 

until  exhausted 


(CONT .NUED  ON  DP  T39TC )  I 

RAGE  NO. 

lOj 


1.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


3.  installation  ano  location 


NAVAL  COMMAND  CONTROL  &  OCEAN  SURVEUL  CEN  SAN  DIEGO,  CALIFORNIA  _ 


4.  P«0,*CT  title  5.  PROJECT  NUNBER 

MARINE  SCIENCES  RESEARCH  PIER  P-122S  _ 


1.  REQUIREMENT.  (CONTINUED) 

for  closing  th«  Kanaoha  sita  bacausa  of  a  lack  of  adaquata  faciMtias  to 
bousa  tha  functions  to  ba  ralocatad. 


12.  supplemental  DATA: 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  11  OF  MILITARY 
HANDBOOK  11SO.  "FACILITY  PLANNING  ANO  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . Q2-£2 

(B)  PERCENT  complete  AS  OF  JANUARV1992  . Q. 

(C)  DATE  DESIGN  3514  COMPLETE . IZzSZ 

(0)  DATE  DESIGN  COMPLETE . Qfizfll 


(2)  BASIS: 

(A)  standard  or  definitive  DESIGN; 

(B)  where  design  was  most  recently  used 


YES _ N0JL_ 


(3)  TOTAL  COST  (C)  -  (A)  ♦  (B)  OR  (D)  ♦  (E):  (»000) 

(A)  PRODUCTION  OF  PLANS  ANO  SPECIFICATIONS . ( _ 35) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ IQB  ) 

(C)  total . . AA2 

(D)  contract . ( _ J2fl) 

(E)  IN-HOUSE . ( _ 14) 

(4)  CONSTRUCT  ION  start . .  OP-33 

(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRI AT  IONS 
NONE 


1  D€C  -n  Iv 


tm  OW>-ir-OOi-3«iS 


PPEVICXIS  EDITIONS  MAY  BE  USED  INTERNALLY 

until  exhausted 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY;  NSWC 


ONE-TIME 


IMPLEMENTATION  COSTS; 

FY92 

FY93 

FY94 

FY95 

FY96 

FY97 

TOTAL 

Military  Construction 

0 

59500 

36100 

0 

0 

0 

95600 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Environmental 

495 

0 

0 

500 

0 

0 

995 

Environmental  (Supplemental) 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

0 

12399 

1970 

13237 

12138 

31955 

71699 

Military  Personnel  -  PCS 

0 

0 

40 

30 

20 

0 

90 

Other 

0 

0 

0 

0 

0 

0 

0 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

0 

0 

0 

0 

0 

0 

0 

TOTAL  COSTS 

495 

71899 

38110 

13767 

12158 

31955 

168384 

TOTAL  SUPPLEMENTAL  COSTS 

0 

0 

0 

0 

0 

0 

0 

SAVINGS ; 

Military  Construction 

0 

0  -12775 

0 

0 

0 

-12775 

Family  Housing 

Construction 

0 

0  0 

0 

0 

0 

0 

Operations 

0 

0  0 

0 

0 

0 

0 

Operations  &  Maintenance 

-9755 

-1584  -36858 

-45109 

-45057 

-28065 

-166428 

Military  Personnel 

-69 

-229  -520 

-905 

-1179 

-1368 

-4270 

Other 

-6705 

-51860  -54831 

-66100 

-65483 

-52311 

-297290 

Civilian  ES 

[  -614J 

[-1154] [-1637] 

[-1734] 

[-1570] 

[-1208] 

0 

Military  ES 

[  -2] 

[  -5][  -15] 

[  -22] 

[  -25] 

[  -26] 

0 

TOTAL  SAVINGS 

-16529 

-53673  -104984 

-112114 

-111719 

-81744 

-480763 

ONE-TIME 

IMPLEMENTATION  COSTS; 


(Funded  by  other  Appropriations 

Military  Construction 
Family  Housing  Operations 
Ooerations  &  Maintenance 
Military  Personnel  -  PCS 
Other 

TOTAL  COSTS 


0 

0 

5654 

0 

800 


0 

0 

0 

0 

0 


0 

0 

0 

0 

0 


0 

0 

0 

0 

0 


0 

0 

0 

0 

0 


0 

0 

0 

0 

0 


0 

0 

5654 

0 

800 


6454 


6454 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  NSWC 


IMPLEMENTATION  COSTS; 

FY92 

FY93 

FY94 

FY95 

FY96 

FY97 

TOTAL 

Military  Construction 

0 

59500 

23325 

0 

0 

0 

82825 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Environment 

495 

0 

0 

500 

0 

0 

995 

Operations  &  Maintenance 

-4101 

10815 

-34888 

-31872 

-32919 

3890 

-89075 

Military  Personnel 

-69 

-229 

-480 

-875 

-1159 

-1368 

-4180 

Other 

-5905 

-51860 

-54831 

-66100 

-65483 

-52311 

-296490 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

0 

0 

0 

0 

0 

0 

0 

Civilian  ES 

(  -614] 

(-1154]( 

-1637] 

[-1734] 

[-1570] 

[-1208] 

0 

Military  ES 

[  -2] 

[  -5)[ 

-15] 

[  -22] 

[  -25] 

[  -26) 

0 

IMPLEMENTATION  COSTS 

-9580 

18226 

-66874 

-98347 

-99561 

-49789 

-305925 

BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 


mAL  gVRFAgE  WARfARE  CENTER 

Closure /Realignment  Action:  David  Taylor  Research  Center  (DTRC) ,  Carderock, 
MD,  David  Taylor  Research  Center,  Annapolis,  MD,  and  Naval  Ship  Systems 
Engineering  Center  (NSSEC) ,  Philadelphia,  PA  will  be  realigned  into  the  Naval 
Surface  Warfare  Center,  Carderock  Division.  This  Division  will  be  the  Navy's 
full  spectrum  research,  development,  test,  evaluation  and  fleet  support  center 
for  surface  ship  and  submarine  hull,  mechanical  and  electrical  systems  and 
propulsors;  the  Navy's  center  for  logistics  R&D;  and  the  Navy's  center  for 
technical  support  to  the  Maritime  Administration  and  the  maritime  industry. 

One  hundred  thirty* seven  billets  will  be  eliminated  through  efficiency  gained 
from  this  consolidation.  Also  includes  a  shift  of  363  workyears  of  Annapolis 
functions  to  Carderock  and  100  workyears  of  Annapolis  functions  to 
Philadelphia. 

Naval  Surface  Warfare  Center,  Dahlgren,  VA,  and  White  Oak,  MD  together 
with  the  Naval  Coastal  Systems  Center,  Panama  City,  FL  will  be  realigned  into 
the  Naval  Surface  Warfare  Center,  Dahlgren  Division.  This  Division  will  be 
the  Navy's  full  spectrum  research  development  test,  evaluation  and  fleet 
support  center  for:  surface  ship  combat  systems,  amphibious  warfare  systems, 
ordnance,  strategic  systems,  mines  and  mine  countermeasures  and  special 
warfare  systems.  Two  hundred  and  two  civilian  billets  and  three  military 
billets  will  be  eliminated.  Also  includes  the  shift  of  892  workyears  of  White 
Oak  functions,  60  workyears  of  Panama  City  functions,  50  workyears  of  Naval 
Underwater  Systems  Center,  New  London  functions,  and  100  workyears  of  Naval 
Oceans  Systems  Center,  San  Diego  functions  to  the  Dahlgren  Division.  Also, 
Panama  City,  FL  will  functionally  transfer  200  workyears  of  effort  to  the 
Naval  Undersea  Warfare  Center  at  Newport,  RI. 

Naval  Weapons  Support  Center  Crane,  IN  and  Naval  Ordnance  Station 
Louisville,  KY  will  be  realigned  into  the  Naval  Surface  Warfare  Center  (NSUC) , 
Crane  Division.  This  Division  will  be  the  Navy's  full  spectrum  product 
engineering  and  industrial  support  center  for  sea  surface  platforms ,  surface 
ship  combat  systems,  coastal  warfare  systems,  and  other  offensive  and 
defensive  systems  associated  with  surface  warfare.  One  hundred  thirty  billets 
will  be  eliminated.  Additionally.  50  workyears  of  mechanical  devices 
functions  will  shift  from  Crane  to  Louisville,  100  workyears  of  miscellaneous 
submarine  systems  functions  will  shift  from  Crane  to  the  Naval  Underwater 
Weapons  Center,  Newport  Division,  30  workyears  of  combat  systems  in-service 
engineering  functions  will  shift  from  Louisville  to  the  NSWC,  Port  Hueneme 
Division,  and  75  workyears  of  electronics  devices  functions  will  shift  from 
Louisville  to  Crane. 

The  Naval  Ship  Weapon  Systems  Engineering  Station  (NSWSES),  Port 
Hueneme,  California  will  be  realigned  into  the  Naval  Surface  Warfare  Center  as 
the  Port  Hueneme  Division.  Under  this  realignment,  NSWSES  will  remain  the 
Navy's  unique  surface  combat  and  weapon  system  warfare  station,  providing  full 
spectrum  engineering,  logistics  and  test  and  evaluation  support  for  combat  and 
weapons  systems  on  all  surface  ships.  Also  retained  will  be  the  mission 
assignments  for  Underway  Replenishment  and  Naval  Sea  Data  Support.  The 
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consolidation  will  merge  the  Naval  Mine  Warfare  Activity,  Yorktown,  the  Fleet 
Combat  Direction  Systems  Support  Activity,  Dam  Neck,  and  the  Integrated  Combat 
System  Test  Facility,  San  Diego  with  NSWSES,  Port  Hueneme. 

Additionally,  a  functional  transfer  of  Surveillance  Radar  Engineering,  and 
Gun/Gun  Weapon  Systems  Engineering  from  Naval  Sea  Combat  Systems  Engineering 
Station.  Norfolk  and  Naval  Ordnance  Station,  Louisville,  respectively  will 
take  place.  These  mergers  and  transfers  will  form  the  core  for  the  future  In- 
Service  Engineering  Division. 

Naval  Ordnance  Station  Indian  Head,  MD  (NOSIH)  will  be  realigned  into 
the  Naval  Surface  Warfare  Center  as  the  Indian  Head  Division.  Under  the 
planned  realignment,  NOSIH  will  continue  its  leadership  role,  providing  a  full 
spectrum  capability  focused  on  demonstration  and  validation,  full  scale 
development  and  production  phases  of  weapons  life  cycle  for  energetic 
materials,  devices  and  related  operational  technologies  including  chemicals, 
propellants,  explosives.  Cartridge  Actuated  Device  (CAD)/Pressure  Actuated 
Device  (PAD),  simulators,  emulators,  warheads,  explosive  safety,  ordnance 
environmental  support,  manufacturing  methods  and  technology.  Through  FY 
1995,  when  the  reorganization  is  to  be  fully  effected,  these  resources  will  be 
reduced  by  30  civilians  and  2  military. 


One^^tlme  Implementation  Costs : 

Military  Construction:  Total  construction  cost  associated  with  the 
realignment  which  forms  the  Naval  Surface  Warfare  Center  was  reported  to  the 
Base  Closure  Commission  to  be  $92. SM.  The  current  budget  is  $95. 6M  which 
includes  a  $3.5M  project  that  was  moved  from  the  Navy's  FY  92  MILCON  budget 
request  into  the  FY  93  Base  Closure  budget  request. 

The  apparent  discrepancy  between  the  scope/cost  of  the  Ship  Materials 
Technology  Facility  at  Bethesda  as  reported  to  the  Commission  and  contained  in 
this  budget  is  a  result  of  a  slight  change  in  the  implementation  strategy  in 
creation  of  the  Carderock  Division.  The  current  program  provides  for  a  better 
concentration  of  surface  warfare  functions  at  Bethesda  while  eliminating  the 
proposed  construction  of  new  facilities  at  NAVSSES  Philadelphia. 


Location/Prolect  Title 

Year  of 

Amount 

Award 

SC99.Q) 

Bethesda 

Composite  Material  Lab 

1993 

$  3,500 

Bethesda 

Ships  Hat 'Is  Tech  Fac 

1993 

23,000 

Dahlgren 

Sewage  Treatment  Pit 

1993 

33.000 

Subtotal 

1993 

$59,500 

Philadelphia 

Gas  Turbine  Bldg  Mod 

1994 

9,700 

Dahlgren 

Combined  Research  Ctr 

1994 

26.400 

Subtotal 

1994 

$36,100 

Family  Housing  Construction:  None. 


Family  Housing  Operations :  None 


Operations  &  Maintenance:  0£iMN  cost  includes:  Personnel  Relocation 
Costs  --  Functional  realignments  occur  from  Annapolis,  MD  to  Carderock,  MD; 
from  Norfolk,  VA  to  Carderock,  HD;  from  White  Oak,  MD  to  Dahlgren,  VA;  from 
Panama  City,  FL  to  Dahlgren,  VA;  from  New  London,  CT  to  Dahlgren,  VA;  from  San 
Diego,  CA  to  Dahlgren,  VA;  from  Crane,  IN  to  Louisville,  KY;  from  Louisville, 
KY  to  Crane,  IN;  from  San  Diego,  CA  to  Port  Hueneme,  CA;  from  Louisville,  KY 
to  Port  Hueneme,  CA;  from  Yorktown,  VA  to  Dam  Neck,  VA.  The  functional 
realignments  will  involve  transfer  of  approximately  2100  billets  of  which 
approximately  600  people  are  expected  to  elect  to  transfer  with  their 
function.  Personnel  costs  Include  PCS,  severence  pay,  and  Iximp  sum  annual 
leave  payments.  Equipment  Relocation  costs  --  Relocation  costs  for 
individual  RDT&E,  Engineering  and  Fleet  Support  Activities  include  the  labor 
costs  of  disassembly,  packing,  shipping,  reassembly,  calibration,  and 
certification  of  naval  vehicle  and  surface  ship  combat  system  materials , 
electronic  devices  and  R&D  equipment.  Space  Modifications  Costs  include 
alterations  of  spaces  to  accomodate  functional  realignments  at  receiving 
sites . 


Procurement  Items:  OPN  for  major  and  minor  equipment  procurements  used 
to  perform  functions  transferred  from  other  activities  to  the  new  NSWC  sites. 
Also  Includes  furnishings  necessary  to  adapt  to  new  spaces. 

Revenue  from  Land  sales :  None . 


Environmental: 

Cleanup/Coropliance :  No  environme’"  a  jlean-up  and  compliance  cost-s  were 
identified  because  this  is  a  realignm  nt  and  costs  will  be  part  of  normal 
operating  budget.  Only  env’ •. oniiental  costs  for  property  which  will  be 
excessed  are  included  in  this  budget. 

Environmental  Planning:  -lelocatlon  of  assets  to  Dahlgren  will  require 
an  Environmental  Assessment  (EA);  Issues  to  be  studied  include  water  quality 
and  emissions  from  the  sewage  and  industrial  wastewater  treatment  plant, 
changes  in  land  use,  impacts  to  wetlands  and  endangered  species,  and  impacts 
to  community  services  (housing,  police,  fire,  etc.).  Relocation  of  assets  to 
Bethesda  will  require  an  EA;  DTRC  Bethesda  is  surrounded  by  an  affluent 
residential  neighborhood  (Potomac,  Maryland)  that  is  concerned  about  increased 
traffic,  changes  in  visual  aesthetics,  increased  noise,  and  increase  demands 
on  local  utility  and  community  support  systems.  Consolidation  of  NAVSSES  at 
NSY  Philadelphia  will  also  require  an  EA,  Issues  to  be  addressed  primarily 
involve  Impacts  to  historic  structures  listed  on  the  National  Register  of 
Historic  Places.  Relocation  of  assets  to  Port  Hueneme  and  Crane  can  likely  be 
categorically  excluded,  a  small  cost  is  associated  with  this  planning  effort. 
This  funding  also  provides  for  National  Historic  Preservation  Act  (NHPA) 
Section  106  compliance  actions  to  accommodate  historic  resources. 


Ill 


Savings : 


Military  Construction:  MILCON  no  longer  required  dui  to  the 
consolidation  includes  a  Propulsion  Systems  Lab,  $11. IM,  at  DTRC  Annapolis  In 
FY  1994  and  a  Ventilation  Improvements  Project,  $1.6M,  at  NSWC  White  Oak  in  FY 
1994. 


Family  Housing  Construction :  None . 

Family  Housing  Operations:  None. 

Operations  and  Maintenance:  Operations  and  maintenance  savings  are 
realized  as  the  result  of  space  reductions  at  Annapolis,  MD;  White  Oak,  MD; 
and  San  Diego,  CA.  Avoided  salery  costs  of  30  support  personnel  at 
Philadelphia,  20  support  personnel  at  Dam  Neck,  and  7  support  personnel  at  San 
Diego  that  are  attributable  to  consolidation  efficiencies. 

O&M  costs  Increase  at  Carderock,  MD;  Philadelphia,  PA;  Dahlgren,  VA; 
Crane,  IN;  Louisville,  KY;  Port  Hueneme,  CA;  and  Dam  Neck,  VA  as  a  function  of 
functional  realignments.  Additional  O&M  was  budgetted  at  Crane  for  annual 
operation  and  maintenance  of  additional  ADP  equipment  and  software .  Increased 
costs  for  telephone,  fax,  and  mail  were  budgetted  at  each  site.  Cost  of 
travel  of  management  personnel  from  Louisville  to  Crane  increased  the  annual 
O&M  budget  at  Louisville.  O&M  increases  include  telerommunicatlons ,  locality 
pay,  a  Civilian  Personnel  Office  and  communications  for  Port  Hueneme. 

Military  Personnel:  There  are  savings  for  25  military  personnel. 

Other:  Includes,  NIF,  OPN,  RDT&E,  SCN,  &  WPN  savings  generated  by 
reduced  labor  and  variable  non-labor  expense.  Labor  cost  reductions  are  a 
result  of  avoided  salary  costs  of  22  people  at  Carderock,  MD;  85  people  at 
Annapolis,  MD;  60  people  at  Dahlgren,  VA;  114  people  at  White  Oak,  MD;  24 
people  at  Panama  City,  FL;  130  people  at  Louisville,  KY;  50  People  at  Port 
Hueneme,  CA;  20  people  at  Yorktown,  VA;  and  30  people  at  Indian  Head,  MD. 
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1.  COlwVONENt 

NAVV 

FY  Wg^MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

J.  installation  and  LOCATION  /uiC:N00167 

4.  PROJECT  title 

NAVAL  SURFACE 

WARFARE  CENTER  CARDEROCK  DiV 

COMPOSITE  materials 

BETHESDA.  MARYLAND  I 

laboratory 

s.  program  element 

e.  CATEGORY  CODE 

7.  PROJECT  number 

0605 096N 

3T0.  15 

P-172S 

t.  COST  ESTIMATES  I 

UNIT 

COST 

ITEM 

U/M 

QUANTITY 

COST 

(FOOD) 

composite  materials  laboratory  . 

SF 

15.46D 

- 

2.690 

BUILDING  . 

SF 

15.46D 

153.00 

(  2.370) 

BUILT-IN  EOUIPMENT  . 

LS 

- 

- 

(  320) 

SUPPORTING  facilities . 

- 

- 

- 

450 

UT IL IT lES . 

LS 

- 

- 

(  290 ) 

PAVING  AND  SITE  IMPROVEMENTS  . 

LS 

(  .  160  ) 

SUBTOTAL  . 

- 

- 

3.140 

CONTINGENCY  (5.0%) . 

- 

- 

- 

-IfiD 

TOTAL  CONTRACT  COST . 

- 

- 

- 

3,300 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

- 

- 

_2DD 

total  REOUEST . 

- 

- 

- 

3,500 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

1 

(non-add 

(  0) 

10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Partial  two-story  staal-frama  building,  masonry  ' 

walls,  concr a t  a 

foundation  and  floors,  built-up  roof,  12  faat  high  calling 

in  first 

floor 

laboratory  araas,  laboratory  fuma  hoods,  spacial 

vant i la  t ion  sys  tarn 

, 

•nv i ronmt n ta 1  control  systam.  built-in  fraazar  for  mattrials.  matarial 

and  chamical  storaga  araas,  offica  and  a dmi n i s t r a t i v a  araas 

,  ax  t  ar  lor 

unloading  and  storage  araas,  fira  protactlon  systam,  air  conditioning, 

and  u I  II i t i as . 

1 1  .  REQUIREMENT ;  15 .460  SF  ADEQUATE: _ Q  SF 

SUBSTANDARD:  _ 

_ Q  SF 

E£QJ££I: 

Constructs  a  facility  to  housa  naw  Navy  rasaarch 

and  davalopmant 

capabllltias  In  advancad  composita  matarlals  sclanca  and  tachnology 

to 

maat  tha  Incraasing  naad  for  composita  matarlals 

aboard  Navy  ships. 

Also 

providas  spaclalizad  shop  spaca  araas,  banch  laboratory  spaca,  fraazar 

storaga,  and  raquirad  support  spaca. 

B£QUI££M£JiII  : 

NSWC  Cardarock  Division  Is  tha  laad  laboratory  for  Navy  composita 

matarlals  tachnology  and  davalopmant.  Tha 

uni  qua  fac 1 1 i t i as  and 

tachnical  axpartlsa  ara  not  found  alsawhara 

Tha  cost  a f f ac t 1 vanass  of 

compositas  maka  tham  assantial  for  surfaca 

ship 

and  submar Ina 

application.  Tha  tramandous  potantial  of  thasa 

uniqua  matarlals  for 

(CONTINUED  ON 

DD  13910 

roKM  I'M  1 
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1.  COMPONENT 


FV  19g3  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


].  mSTALLATION  AND  LOCATIOM 


NAVAL  surface  warfare  CENTER  CARDEROCK  DIV  BETHESDA.  MARYL AND 


4.  MOJECT  TITLE 


i.  PROJECT  NUMSER 


K»>0SITE  MATERIALS  LABORATORY _ _ I  P-172S _ 


REQUIREMENT:  (CONTINUED) 

REQUIREMENT:  (CONTINUED) 

Stealth  anhancamant,  stealth  count armaasuras ,  weight  reductions, 
malntananca  reduction,  and  Increased  safety  aboard  surface  ships  and 
submarines  will  only  bo  real  lied  If  the  Navy  responds  to  the 
opportuni t las  available  In  the  research,  development ,  and  accelerated 
-usage  of  composites.  This  requires  modern,  'secure,  and  adequate 
facilities  to  house  developmental  composite  hardware  for  understanding 
Its  design,  fabrication,  machanical  response,  and  applications.  The  new 
facilities  will  support  the  following  main  technology  areas:  resin 
modifications  and  pr e-pr agg i ng ;  lay-up:  filament  winding  and  automatic 
tape  placement:  molding  and  Impregnations:  mechanical  response: 
pre-production  hardware  development  and  sample  preparation  and  handling. 
New  composite  materials  use  and  repair  training  space  is  required  to 
capitalise  on  industrial  expartise  and  to  provide  industry  with  guidance 
on  specific  Navy  needs. 

CURRENT  SITUATION : 

Facilities  do  not  exist  to  adequately  perform  research,  develop 
materials,  and  adapt  composites  to  shipboard  use.  Layout  and  work  spaces 
are  inadequate  for  present  progrems.  No  spece  is  available  to 
accommodete  the  rapidly  expanding  marine  composite  technology  and  new 
equipment  required  to  capitalise  on  the  potential  available  for  shipboard 
app I i ca  t  ions . 

IMPACT I£-tmi,EBm(ID£D : 

Without  this  project,  the  Navy  will  not  be  eble  to  teke  edvantege  of 
advancing  technology  and  substantial  savings  associated  with  the 
development  and  use  of  composites  on  surface  ships  and  submarines. 
Prototyping  of  new  machinery  and  structural  concepts  will  be  restricted, 
transmitting  composite  hardware  to  the  fleet  will  be  Impeded,  and  the 
applications  of  new  composite  materials  will  be  delayed.  The  Navy  will 
not  be  able  to  keep  pace  with  the  rapid  expansion  in  marine  composite 
technology  and  will  be  relegated  to  providing  routine  service  work  and 
continue  to  make  unnecessary  repairs  end  costly  over-designs.  The  Navy 
will  not  experience  the  cost  savings,  stealth  capabilities,  weight 
reductions,  and  reductions  in  ship  acquisition  and  maintenance  costs  that 
are  available  through  research  and  development  and  the  application  of 
advanced  marine  composite  materials. 
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).  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY _ I _ 

3.  INSTALLATION  AND  LOCATION 


NAVAL  SURFACE  WARFARE  CENTER  CARDEROCK  QIV  BETHESDA.  MARYLAND 
4.  PROJECT  title  T 


S.  PROJECT  number 


COMPOSITE  MATERIALS  LABORATORY 
2.  supplemental  DATA: 


P-172S 


A.  estimated  design  DATA;  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  T100.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS; 

(A)  DATE  DESIGN  STARTED . -  n?-a7 

(B)  PERCENT  complete  AS  OF  JANUARY1082  . . . 

(C)  DATE  DESIGN  35Tt  COMPLETE .  nfi-Q? 

(0)  DATE  DESIGN  COMPLETE . -  03-03 


(2)  BASIS; 

(A)  STANDARD  OR  DEFINITIVE  DESIGN; 

(B)  where  design  was  MOST  RECENTLY  USED; 


YES _ NO. 


(3)  TOTAL  COST  (C)  -  (A)  •»  (B)  OR  (D)  (E):  (*000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ IflQ  ) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ lAQ  ) 

(C)  total .  330 

(0)  CONTRACT . ( _ ZBD) 

(£)  IN-HOUSE . { _ 50) 


(4)  CONSTRUCTION  START, 


.  .  .  ^QSdaa 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRI AT  IONS: 

NONE 


PORM  I'X 

1  oec  ■» 

tm  oio>-iP>ooi-3<i« 
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I.  COMPONENT 


FY  1903  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  INSINUATION  AND  LOCATION  /UIC  N00178 

NAVAL  surface  warfare  CENTER  DIVISION. 
OAHLGREN.  VIRGINIA 


S.  PROQtAM  ELEMENT 


a.  CATEGORY  CODE 

7.  PROJECT  number 

_ 831.10 _ 

P-267S 

4.  PROJECT  title 

sewage  treatment  Plant 
UPGRADE 


I.  PROJECT  COST  (ROOD) 


3.000 


«.  COST  EtTIMATEt 


SEWAGE  TREATMENT  PLANT  UPGRADE  . 

subtotal  . 

CONTINGENCY  (  B  .  OIL  ) . 

total  contract  cost . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

TOTAL  REQUEST . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


(NON-ADO  ( 


COST 

(tOOO) 


29.650 

31 . 130 

_ l^HZQ 

33.000 

0) 


10.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Upgrado  ax i s 1 1 ng  'sawaga  Iraalmani  plani  to  incraasa  capacity  to  600.000 
ga 1 1 ons-par-day ;  dacon tami na ta  axisting  plant,  wasta  malarial,  and 
conlaminalad  sludga. 


1  1  .  REQUIREMENT  :  AS  RFQUlRFfl 

efiojici: 

Upgradas  tha  axisting  sawaga  traatmant  plant. 

BFntI  IRFMFNT  ■ 

Adaquata  sawaga  traatmant  capacity  to  accommodata  tha  raalignmant  of  this 
activity  (tha  formar  Naval  Surfaca  Warfara  Cantor),  with  Its  datachmant 
at  Whila  Oak,  Maryland,  and  tha  Coastal  Syslams  Station,  Dahlgron 
Division,  Naval  Surfaca  Warfara  Cantor  (formarly  tha  Naval  Coastal 
Systams  Cantor),  Panama  City,  Florida,  into  tha  Dahlgron  Division. 

CURRENT  SITUATION : 

Tha  axisting  sawaga  traatmant  plant  has  a  capacity  of  400,000 
ga I lons-por-day .  This  capacity  will  ba  insufficlant  to  handio  tha 
additional  load  imposad  by  lha  ralocalion  of  functions  and  parsonnal  to 
accontnodato  tha  Prosidont's  basa  closura  and  raalignmant  r ocommonda t I ons 
to  consolldato  surfaca  warfara  functions,  systams,  and  parsonnal. 

IMPACT  IF  NOT  PROVIDED : 

Tha  sawaga  traatmant  plant  will  not  moat  tha  Env I ronmonta I  Protaction 
Agancy  and  Stata  of  Virginia  ragulations,  and  tha  Prosidont's 


PORM 
I  DEC  TO 
tm  eto3>i'>eoi-3aio 
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PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 

until  exhausted 


1.  COMPONENT 


FY  1983  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


3.  installation  and  location 


NAVAL  surface  warfare  CENTER  DIVISION,  OAHLGREN.  VIRGINIA 


4.  phoject  title 


i.  project  number 


WAGE  TREATMENT  PLANT  UPGRADE  _  1  P-267S  _ 


IT.  REQUIREMENT;  (CONTINUED) 

JMPACT  IF  NOT  PROVIDED:  (CONTINUED) 

rBconmBnda 1 1  on  to  raallgn  tha  Surfaca  Warfaca  Cantar  cannot  ba 
Imp  I aman lad. 


12.  SUPPLEMENTAL  DATA; 

A.  ESTIMATED  DESIGN  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1100.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  STARTED . 

(8)  PERCENT  COMPLETE  AS  OF  JANUARyioe2 

(C)  DATE  DESIGN  3514  COMPLETE . 

ID)  DATE  DESIGN  COMPLETE  . 


■  Q2-fl2 

_ Q. 

.  Q7TflZ 
Q7-fl3 


(2)  BASIS; 

(A)  standard  or  definitive  DESIGN: 

(B)  where  DESIGN  WAS  MOST  RECENTLY  USED; 


(3)  total  cost  (C)  -  (A)  ♦  (B)  OR  (0)  ♦  (E);  (»000) 

(A)  PRODUCTION  OF  PLANS  AND  SPEC  ( F I  CAT  I ONS . (. 1..2BC) 

(B)  ALL  OTHER  DESIGN  COSTS . ( _ IQQ  ) 

(C)  TOTAL . . UflSD 

(D)  contract . (^J.ZDD) 

(E)  IN-HOUSE . ( _ l&Q) 


(4 )  CONSTRUCT  ION  START . 


.  .  .  .  QB-fl3 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIAT IONS: 

NONE 


1.  COMRONENT 

NAVY 

FY  18 ^MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  date 

j.  installation  and  location  /UIC  N00167 

4,  PROJECT  title 

NAVAL  surface 

WARFARE  CENTER  CARDEROCK  DIV 

SHIPS  materials  technology 

BETHESDA,  MARYLAND  1 

1  FAC  1 L 1 TY 

_ P-179S 


•.  COST  EBTIMATEt 


quantity 


136.000 

120.000 

7.000 

8.000 


SHIPS  materials  technology  facility . 

BUILDING  . 

COVERED  STORAGE . 

OPEN  STORAGE  . 

built-in  equipment  . 

SUPPORTING  FACILITIES . 

electrical  utilities  . 

MECHANICAL  utilities  . 

PAVING.  SITE  IKPROVEMENT  &  DEMOLITION.  .  . 

subtotal  . 

CONTINGENCY  (6.0%) . 

total  contract  cost . 

SUPERVISION,  inspection  &  OVERHEAD  (  6.0%)  . 

total  request . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


10.  OfSCRIVTIOM  or  RROROSCD  CONSTRUCTION 

Throo-story  sttti  framo  building  witb  basamant,  concrata  pracRSt  curtain 
walls,  concrata  floors,  built-up  roof  over  concrata  on  matal  backing, 
harardous  wasta  mitigation,  spaclal  anv I ronman ta I  vantilation  and  axhaust 
systams  for  safety  and  pollution  control,  air  conditioning,  f I ra 
protection  system,  vibration  and  noise  Isolation,  radiation  shialding, 
secure  vault,  explosion-proof  fixtures.  hIgh-bay  areas;  elastomeric 
anginaaring  spaces,  metals,  welding  and  nondestructive  evaluation 
laboratories,  nonmatalllc  malarlals  laboratories,  chemical  and  physical 
processes  laboratories,  chemical  ana  paint  laboratories;  paved  storage 
area,  parking,  utilities,  and  demolition  of  buildings. 


IT.  REQUIREMENT;  135.000  SF  ADEQUATE:  _ Q  SF  SUBSTANDARD:  _ Q 

EROJiCI: 

Provides  a  facility  for  consolidating  and  Integrating  laboratories  for 
naval  ship  and  submarine  metallic,  non-matalllc  matarlals  technology,  and 
chemical  and  physical  processes  technologies. 

RFQUIRCMFNT : 

St  a t a-of - 1 ha-a r t  laboratories  In  which  to  ralocata  IBS  scientists  and 
engineers  from  the  Naval  Surface  Warfare  Canter  Cardarock  Division 
Detachment  (formerly  tha  David  Taylor  Research  Cantar)  Annapolis. 

Maryland  to  this  activity  (formerly  the  David  Taylor  Research  Canter. 


rORM 
I  OfC  TR 
SAi  oiei-ir-ooi-Mio 


RRevious  eoiTfONS  m*y  be  used  intern*i.i.v 
until  exhausted 


(CONTINUED  DN  DP  13910 


RACE  NO. 

119 


1.  COMPONENT 

NAVY 

FV  1S83_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

S.  installation  and  LOCATION 

NAVAL  SURFACE  WARFARE  CENTER  CARDEROCK  DIV  BETHESOA.  MARYLAND 

4.  PROJECT  title 

SHIPS  materials  technology  facility 

S.  PROJECT  NUNBER 

P-170S 

kl.  REQUIREMENT 

(CONT INUED) 

g£QUIREMCWT:  (CONTINUED) 

Bathasda)  as  a  rasuM  of  tha  Prasidant's  basa  closura  and  raatlgnmant 
raconmanda I  Ion .  Matarlals  afforts  rang#  from  appllad  rasaarch  to  flaat 
support  with  tha  primary  focus  being  advanced  davalopmant.  Laboratory 
space  Is  required  for  matarlals  manufacturing  processes,  anglnaarlng 
mechanics  and  reliability,  chemical  formulation,  lasting  and 
characterization  of  metallic  and  non-metalHc  matarlals,  and  prototype 
production  and  lasting  of  ships  systems  components.  Laboratory 
functional  capabilities  Include  alloy  davalopmant,  forming,  joining, 
materials  processing,  machanical  properly  testing,  and  prediction, 
fitness  for  service  analysis,  environmental  tasting,  optical  and  electron 
microscopy,  non-destructive  evaluation,  fuels,  lubricants,  bearings, 
shipboard  contamination  and  pollution  abatement,  stealth  materials, 
ceramic  coatings,  underwater  acoustic  absorbers,  paints  and  life  support. 
gjBBENJ  aim^TioN : 

Materials  research  and  development  functions  at  Annapolis  are  scattered 
In  overcrowded  engineering  and  laboratory  spaces  in  24  small  buildings 
scheduled  for  demolition.  these  buildings  are  advance  base  type 
structures  with  an  average  age  of  50  years  and  are  substandard  and 
obsolete.  In  addition,  in  those  technology  areas  that  are  growing 
rapidly,  such  as  the  shipboard  pollution  abatement  area,  It  has  become 
necessary  to  house  scientists  and  engineers  in  trailers  because  of  the 
lack  of  facilltlas.  This  results  In  extensively  fragmented  laboratory 
and  anglnaarlng  spaces.  Management  of  these  extensively  dispersed 
activities  is  not  effective  or  efficient  and  utilization  of  common 
administrative  or  equipment  support  is  difficult  and  costly. 

IMPAFT  \r  him  PRQVIflfn  : 

without  this  project,  scientists  and  engineers  cannot  be  relocated  from 
Annapolis  to  this  center  and  the  President's  base  closure  and  realignment 
raconmanda t i on  cannot  be  Implemented. 

ADD  I  T  IQNAI  ; 

No  additional  data  Is  required  in  support  of  this  project. 


(CONTINUED  ON  DP  13B1C) 


00/^cM391c 


eilCVIOUS  EDITIONS  MAY  BE  USED  INTE»N*LLV 

until  exhausted 


EAQE  NO. 


I.  COMPONENT 


2.  DATE 


NAVY 

FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 

S.  installation  and  location 

NAVAL  surface  warfare  CENTER  CARDEROCK  OlV  BETHESDA.  MARYLAND 

*.  PROJECT  title 

i.  PROJECT  number 

i  SHIPS  materials  TECHNOLOGY  FACILITY 

P-179S 

|t2.  supplemental 

DATA: 

A.  estimated  design  DATA;  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARV 
HANDBOOK  TTOO.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS: 

(A)  DATE  DESIGN  started . 

(B)  PERCENT  complete  AS  OF  JANUARY1002 

(C)  DATE  DESIGN  3bX  COMPLETE  . 

(D)  DATE  DESIGN  complete  . 


(2)  BASIS: 

(A)  standard  or  definitive  DESIGN:  YES _ N0JL_ 

(B)  where  design  was  most  recently  USED:  _ 

(3)  TOTAL  COST  (C)  -  (A)  ♦  (B)  OR  (0)  ♦  (E):  (»000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS  . ( _ 1*220) 

(B)  ALL  OTHfrt  DESIGN  COSTS . ( _ 280  ) 

(C)  T''  . *_J*5I10 

(0)  CC‘.  RACT . ( 1*400) 

(£'  M-HOUSi . ( _ 100) 

(4)  CONSTRUCT  ION  start . .  Q7-:B3 


(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPR I  at  IONS 
NONE 


.  .  02=02 

_ _ 0. 

.  ■  05702 
.  .  OadM 


1391c 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 

until  exhausted 


PAOE  no. 


tm  oioi-i»-ooi-JRH 


121 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  HAWC 

OHE-TIKE 

IMPLEMENTATION  COSTS: 

rY92 

PY93 

PY94 

FY95 

ry96  rY97 

TOTAL 

Military  Conatruction 

0 

66100 

44300 

8000 

3800  0 

122200 

Family  Housing 

Construction 

0 

0 

0 

0 

0  0 

0 

Operations 

0 

0 

0 

0 

0  0 

0 

Environmental 

347 

0 

0 

500 

0  0 

847 

Environmental  (Supplemental) 

0 

0 

0 

0 

0  0 

0 

Operations  &  Maintenance 

0 

6363 

5855 

45962 

0  0 

58180 

Military  Personnel  -  PCS 

0 

150 

80 

100 

0  0 

330 

Other 

0 

6490 

9779 

1926 

156  121 

18472 

Homeowners  Assistance 

0 

0 

0 

0 

0  0 

0 

Land  Sale  Revenues  (-) 

28 

85 

85 

71 

14  -10500 

-10217 

TOTAL  COSTS 

375 

79188 

60099 

56559 

3970  -10379 

189812 

TOTAL  SUPPLEMENTAL  COSTS 

0 

0 

0 

0 

0  0 

0 

SAVINGS: 

Military  Construction 

0 

0 

0 

0 

-404  0 

-404 

Family  Housing 

Construction 

0 

0 

0 

0 

0  0 

0 

Operations 

0 

0 

0 

0 

0  0 

0 

Operations  fi  Maintenance 

0 

0 

-2478 

12973 

12994  13416 

36905 

Military  Personnel 

0 

-2765 

-8374 

-14404  - 

20924  -24823 

-71290 

Other 

-23SS3 

-47768  -43399 

-68081  - 

67559  -65868 

-316228 

Civilian  ES 

(  -725 J{  -817J( 

-699 ](  -794] I 

-753]l  -714] 

0 

Military  ES 

(  0J(  -143 J I 

-287 ][  -430] [ 

-574] [  -574] 

0 

TOTAL  SAVINGS 

-23553 

-50533  - 

■54251 

-69512  - 

75893  -77275 

-351017 

ONE-TIME 

IMPLEMENTATION  COSTS: 

(Funded  by  other  Appropriations] 

Military  Construction 

1 

0 

0 

0 

0 

0  0 

0 

Family  Housing  Operations 

0 

0 

0 

0 

0  0 

0 

Operations  fi  Maintenance 

4046 

0 

0 

0 

0  0 

4046 

Military  Personnel  -  PCS 

120 

0 

0 

0 

0  0 

120 

Other 

5408 

0 

0 

0 

0  0 

5408 

TOTAL  COSTS 

9574 

0 

0 

0 

0  0 

9574 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 

ACTIVITY!  NAWC 


IMPLEMENTATION  COSTS: 

FY92 

PY93 

PY94 

PY95 

FY96 

Fy97 

TOTAL 

Military  Conatruction 

0 

66100 

4430C 

8000 

3396 

0 

121796 

Panily  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Oparations 

0 

0 

0 

0 

0 

0 

0 

Environinant 

347 

0 

0 

500 

0 

0 

847 

Oparations  £  Maintananca 

4046 

6363 

3377 

58935 

12994 

13416 

99131 

Military  Parsonnel 

120 

-2615 

-8294  - 

14304  - 

20924  - 

24823 

-70840 

Othar 

-18145  - 

41278  - 

33620  - 

66155  - 

67403  - 

65747 

-292348 

Homaownars  Assistanca 

0 

0 

0 

0 

0 

0 

0 

Land  Sala  Ravanues  (-) 

28 

85 

85 

71 

14  - 

10500 

-10217 

Civilian  ES 

(  -725] ( 

-817  It 

-699]  I 

-794]  I 

-753]  [ 

-714] 

0 

Military  ES 

[  0J( 

-143]  I 

-287]  ( 

-430]  ( 

-574]  t 

-574] 

0 

IMPLEMENTATION  COSTS 

-13604 

28655 

5848  - 

12953  - 

71923  - 

87654 

-151631 
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BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 


NAVAL  AIR  WARFARE  CENTER 


Closure /Real ienment  Action:  The  Base  Closure  Commission  concurred  with  the 
recommendations  of  S..-NAV  and  SECDEF  regarding  creation  of  the  Air  Warfare 
Center  to  realign  and  consolidate  Naval  Aviation  Aircraft  and  Weapon  System 
RDT&E  functions  under  a  single  command.  The  resulting  centralized  management 
is  expected  to  result  in  mission  purification,  organizational  and  technical 
efficiencies  and  overhead  savings.  The  organizational  structure  will  consist 
of  an  Aircraft  Division  located  on  the  east  coast  and  Weapons  Division  on  the 
vest  coast. 

The  Naval  Weapons  Center,  China  Lake,  CA  and  the  Pacific  Missile  Test  Center, 
Point  Mugu,  CA  will  be  administratively  disestablished.  They  will  become  the 
primary  consolidation  sites  for  the  Weapons  Division  of  the  Naval  Air  Warfare 
Center.  With  the  formation  of  the  Weapons  Division,  technical  and  management 
decisions  will  be  centralized  and  made  at  the  Weapons  Division  level.  This 
consolidation  also  affects  the  Naval  Weapons  Evaluation  Facility  at 
Albuquerque,  NM  which  will  be  disestablished  and  the  majority  of  its  functions 
transferred  to  China  Lake  and  Point  Mugu.  A  small  detachment  will  remain  at 
Albuquerque  for  interservice  liaison.  The  Naval  Ordnance  Missile  Test  Station 
at  White  Sands,  NM  will  become  a  supporting  site  of  the  Weapons  Division. 

The  Base  Closure  Commission  also  recommended  a  major  realignment  of  the  Naval 
Air  Development  Center  (NADC) ,  Warminster,  PA  as  a  key  element  of  the 
formation  of  the  Naval  Air  Warfare  Center.  The  majority  of  the  aircraft 
systems  R&D  mission  activities  will  be  collocated  with  the  T&E  functions  at 
the  Naval  Air  Test  Center,  Patuxent  River,  MD.  Several  small  specific 
functions  will  be  relocated  to  other  Air  Warfare  Center  installations  and  few 
specialized  high  cost  facilities  will  remain  at  Warminster.  Current  shore 
activities  consisting  of  the  Navy  Air  Propulsion  Center,  Trenton,  NJ ;  the 
Naval  Air  Engineering  Center,  Lakehurst,  NJ ;  and  the  Naval  Avionics  Center, 
Indianapolis,  IN  be  administratively  disestablished  and  become  supporting 
sites  of  the  Aircraft  Division. 

Actions  required  to  accomplish  the  Warminster  realignment  include: 
construction/rehabilitation  of  replacement  facilities  at  Patuxent  River  and 
utilization/rehabilitation  of  available  facilities  at  Naval  Electronic  Systems 
Engineering  Activity  (NESEA)  St.  Inigoes.  MD;  disassembly,  assembly,  and 
recertification  of  high  value  R&D  Industrial  Plant  and  computer  equipment; 
environmental  mitigation  at  Warminster;  and  relocation/severance  of  personnel. 

The  plan  reflected  in  the  budget  requirements  assumes  that  the  facilities 
currently  occupied  by  NESEA,  St.  Inigoes  will  become  available  in  the  future, 
for  partial  satisfaction  of  NADC  apace  requirements.  This  plan  is  consistent 
with  that  presented  to  the  Base  Closure  and  Realignment  Commission.  In  the 
event  future  determinations  are  made  that  invalidate  this  assumption, 
additional  construction  requirements  at  Patuxent  River  will  be  necessary. 
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One-time  Implementation  Costs: 


Military  Construction:  The  Base  Closure  Commission  was  told  of  the 
Naval  Air  Warfare  Center  would  result  in  construction  requirements  of  $121. IM. 
This  budget  is  for  $122. 2M  which  includes  a  $13. OM  project  moved  from  the  FY 
91  MILCON  Account  into  the  FY  93  Base  Closure  request.  The  FY  91  project  was 
recinded  by  Congress  In  FY  92  due  to  closure  of  Vaminster.  The  following 
facilities  must  be  constructed  to  Implement  the  recommendations  of  the 
Commission. 


Year  of 

Location/Proiect  Title  Award 

Amount 
S  000 

Patuxent  River  Aircraft  Tech  Lab 

1993 

$ 

12,000 

Patuxent  River  Phase  I 

Science  and  Engineering  Facilities 

1993 

54,100 

Subtotal 

1993 

$ 

66,100 

Patuxent  River  Phase  II 

Science  and  Engineering  Facilities 

1994 

$ 

42,400 

Patuxent  River 

Industrial  Waste  Treatment  Plant 

1994 

1,900 

Subtotal 

1994 

$ 

44,300 

Patuxent  River,  NESEA  St.  Inigoes 

Phase  III 

Science  and  Engineering  Facs 

1995 

$ 

8,000 

Subtotal 

1995 

$ 

8,000 

Warminster 

Lab  Facility  Consolidation 

1996 

$ 

3,800 

Subtotal 

1996 

$ 

3,800 

Family  Housing  Construction:  No  requirement. 

Family  Housing  Operations:  No  requirement. 

Operations  &  Maintenance:  Costs  Include  civilian  moving,  severance,  and 
unemployment;  equipment  movement;  and  administrative  planning  costs. 

Procurement  Items:  Cost  associated  with  upgrading  video¬ 
teleconferencing  capabilities  and  integration  of  financial  information  systems 
for  centralized  management. 


Revenue  From  Land  Sales:  Real  estate  expenses  included  in  this  estimate 
are  not  normal  Navy  expenses.  The  General  Services  Administration  (GSA)  is 
normally  the  disposal  agent  for  Navy's  land  and  improvements.  However,  the 
Base  Closure  legislation  directs  the  Administrator  of  GSA  to  delegate  his 
disposal  authority  to  DOD,  including  the  requirement  to  pay  for  all  disposal 
costs.  These  expenses  cover  federal  screening,  land  transfers  to  other 
federal  agencies,  public  discount  transfers  and  any  public  sale  of  real 
estate . 
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Expenses  to  be  incurred  at  NADC  Warminster  are  for  site  inspections, 
appraisals,  title  work,  surveys,  signs,  news  releases,  marketing,  communicy 
liaison,  printing  and  advertising,  audio-visual  aids,  photographic  video,  site 
presentation,  office  rental,  auction  site  rental,  auction  fees,  and  closing 
costs . 


Navy  will  screen  the  property  with  other  Federal,  state,  and  local 
agencies  and  the  public  according  to  the  normal  federal  disposal  process. 

This  may  result  in  transfer  to  another  federal  agency,  a  homeless  provider, 
sale  to  a  state  or  local  government  either  at  fair  market  value  or  discounted 
under  a  variety  of  statutory  programs.  If  property  survives  screening 
process,  then  the  property  will  ultimately  be  disposed  of  by  public  sale.  The 
$10,500,000  included  as  proceeds  for  land  sales  will  only  be  realized  if 
property  is  transferred  or  sold  at  market  value. 


Environmental : 

Cleanup/Comoliance :  No  environmental  clean-up  and  compliance  costs  were 

identified  because  this  is  a  realignment  and  costs  will  be  part  of  normal 
operating  budget.  Only  complete  closures  were  included  in  BC&R  budget. 

Environmental :  The  relocation  of  assets  to  Patuxent  River  will  require 
an  Environmental  Impact  Statement  (EIS) .  Issues  to  be  addressed  include  water 
emissions  from  a  new  industrial  wastewater  treatment  plant,  in  particular 
concerns  over  compliance  with  the  Chesapeake  Bay  Protection  Act  and  Clean 
Water  Act  will  require  substantial  analysis  of  hazardous  material  handling. 
Ocher  issues  to  be  addressed  include  impacts  to  traffic,  endangered  species, 
wetlands,  historic  resources,  and  community  infrastructure  (police,  fire, 
schools,  housing).  St.  Mary's  county  is  predominately  rural  area,  the 
relocation  of  1,800  personnel  into  this  area  will  be  environmentally 
controversial.  This  funding  also  provides  for  National  Historic  Preservation 
Act  (NHPA)  Section  106  compliance  actions  to  accommodate  historic  resources. 

While  NADC  Warminster  is  not  being  closed,  some  assets  will  no  longer  be 
needed  and  will  be  disposed  to  the  "public”.  An  Environmental  Impact 
Statement  (EIS)  will  be  necessary  to  document  impacts  resulting  from  Na%^’ 
disposal  of  facilities  and  land.  Given  the  interest  of  the  local  community  to 
reuse  these  assets,  the  local  community  will  be  instrumental  in  defining  reuse 
alternatives.  However,  these  alternatives  have  not  been  formulated.  It  seems 
likely  that  subsequent  reuse  will  be  as  an  industrial  park.  Issues  that  would 
be  addressed  include  changes  in  land  use,  traffic,  air  and  water  emissions. 

Warminster  is  contaminated  with  a  number  of  hazardous  waste  sites,  and  is  on 
the  NPL.  It  is  possible  that  interim  reuse  may  occur  until  cleanup  is 
completed.  The  disposal  EIS  would  begin  October  1995  and  be  complete  March 
1997  . 
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Savings : 


Military  Construction:  Child  Care  Center  project  programmed  for  Fi'  1996 
at  the  Naval  Air  Development  Center  at  a  cost  of  $409K. 

Family  Housing  Construction:  None. 

Family  Housing  Operations:  None.  Retention  of  the  207  family  housing 
units  and  the  Family  Housing  Office  at  NADC  is  required.  All  housing 
functions  will  be  transferred  to  Naval  Air  Station  (NAS)  Willow  Grove. 
Historically,  Warminster  administered  family  housing  for  the  area  consisting 
of  themselves,  NAS  Willow  Grove,  and  Aviation  Support  Office  (ASO) 
Philadelphia.  Housing  is  a  continuing  requirement  at  the  complex  since  NADC 
Warminster  accounted  for  only  a  small  portion  of  the  family  housing 
requirement  and  a  deficit  will  still  exist.  As  such,  the  housing  inventory 
and  staff  will  be  transferred  from  Warminster  to  Willow  Grove.  The  assets  can 
easily  be  physically  severed  from  the  rest  of  the  base. 

Operations  &  Maintenance:  A  steady  state  savings  is  expected  through 
reductions  in  RPMA  and  BOS  expenses  at  sites  where  facilities  and  personnel 
are  being  affected.  An  increase  is  expected  at  the  receiving  sites  on  RPMA 
and  BOS  upon  completion  of  relocation  due  to  larger  physical  plants  and  base 
populations . 

Military  Personnel:  The  end  strength  savings  resulting  from  this 
realignment  anticipated  a  reduction  to  overall  end  strength. 

Other:  Results  of  consolidation  translates  into  more  efficient 
operation  accomplishment  (lower  personnel  strength,  plant  account  and 
overhead; . 
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t.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location  /ulC  N00421 

NAVAL  AIR  WARFARE  CENTER.  AIRCRAFT  DIV. 
PATUXENT  RIVER,  MARYLAND 


5.  PROGRAM  ELEMENT 


0605 896N 


e.  CATEGORY  CODE 

PROJECT  number 

310.  15 

P-B20S 

i.  PROJECT  title 

aircraft  technologies 
laboratory 


I.  PROJECT  COST  (•000> 


12.000 


•  .  COST  ESTIMATES 


aircraft  technologies  laboratory  . 

SUPPORTING  FACILITIES . - 

utilities,  paving,  and  site  improvement.  .  .  LS 

subtotal  .  - 

CONT  INGENCV  (5.0%) . - 

total  contract  cost .  - 

SUPERVISION.  INSPECTION  t.  OVERHEAD  <  6.0%)  .  .  - 

total  REQUEST . - 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 


QUANTITY 


COST 

(SOOO) 


125.00  8.130 

2.650 
( —Z^fiSD  ) 
10.780 

_ 54Q 

11.320 

_ fiBD 

12.000 

(NON-ADD  (  1.BA0) 


to.  DESCRIPTION  OP  PROPOSED  CONSTRUCTION 

Tvwo-slory  building,  structural  frame  and  curtain  wall  construction, 
concrete  foundation  and  floors,  built-up  roof,  laboratories,  test 
facilities,  engineering  offices,  special  ventilation  and  exhaust  systems 
for  safety  and  pollution  control.  Interstitial  mechanical  floor,  noise 
isolation  and  attenuation,  hazardous  material  storage  capabi  I  I  ty  , 
explosion  proof  fixtures,  fragmentation  shielding  and  blow-out  panels, 
fire  protection  system,  air  conditioning,  and  utilities. 


11  .  REQUIREMENT  :  _fi5.C)Q0  SF  ADEQUATE: _ SF  SUBSTANDARD: _ 

EfiaJLHI 

Provides  a  consolidated  and  integrated  research,  devalopment,  test,  and 
evaluation  (RDT&E)  laboratory  for  naval  aircraft  matarials  technology. 
RiQUJLHEMENi : 

Adequate  and  properly-configured  facilities  to  accommodate  functions 
being  relocated  to  Patuxent  River  from  the  former  Naval  Air  Development 
Center  (NADC).  Warminster,  Pennsylvania,  as  a  result  of  the  Presidents 
recommendation  to  close  NADC.  This  facility  will  meet  research  and 
development  requirements  for  aircraft  structural  materials,  aircraft 
protective  and  propulsive  materials,  and  corrosion  protection  for 
structures  and  avionics. 

CURfiEJ^J-SIlUAlJIltl : 

There  ere  no  available  facilities  at  Patuxent  River  for  this  RDTiE 


ADEQUATE 


_ SF 


SUBSTANDARD:  _ 


avionics. 


DO,jre“.1391 

sm  ox>i-ir-aoi-3«io 
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I.  COMPONENT 


2.  date 


NAVY 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


X  installation  and  location 

NAVAL  AIR  WARFARE  CENTER.  AIRCRAFT  DIV.  PATUXENT  RIVER.  MARYLAND 

4.  PROJECT  title 

5.  PROJECT  NUMBER 

AIRCRAFT  TECHNOLOGIES  LABORATORY 

P-02OS 

IT.  REQUIREMENT:  (CONTINUED) 

CURRFNI  SITUATION:  (CDNTINUED) 

effort.  This  facility  will  raptaca  tha  forty-two  axistirrg  laboratory  and 
tast  areas  at  Warminster. 

IMPACT _L£_lilQl_EfiQl(IIt£D : 

This  canter  will  not  ba  able  to  support  tha  Prasidant's  recommendations 
for  closing  NADC  In  order  to  streamline  DOD’s  RDT&E  operations. 

12.  supplemental  DATA: 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART 
handbook  1100,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

II  OF  military 

(1)  STATUS; 

(A)  DATE  DESIGN  started . 

(B)  PERCENT  complete  AS  OF  JANUARY1002  . 

.  ■  Q5-92 

.  _a 

(C)  DATE  DESIGN  3514  COMPLETE . 

(D)  DATE  DESIGN  COMPLETE  . 

. .  ,Q7--fl2 

.  ■  Q9-fl2 

(2)  BASIS: 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  where  DESIGN  WAS  MOST  RECENTLY  USED:  _ 

YES _ NOJL_ 

(3)  total  cost  (C)  •  (A)  ♦  (B)  OR  (0)  ♦  (E):  (»000) 

(A)  PRODUCTION  OF  PLANS  AND  SPEC  I  F  I  CAT  I  DNS . ( _ ISO) 

(B)  ALL  other  design  COSTS . ( _ D) 

(C)  TOTAL . . 

(D)  CONTRACT . ( _ 135) 

(E)  IN-HOUSE . ( _ 15) 


(4 )  CONSTRUCT  ION  START 


.  .  . 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIAT IONS: 


FISCAL  YEAR 

EQUIPMENT 

PROCUR ING 

appropriated 

COST 

NQMENCL ATURF 

AEEfiQERlMlDN 

PR  RFaiJFSTFD 

iiQQm._ 

HIGH  TEMPERATURE 
AUTOCLAVE 

NIF 

1090 

820 

HIGH  TEMPERATURE 
COATING  EQUIPMENT 

Nl  F 

1990 

290 

DD/o°*^  1391c 
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1.  COMPONENT 


FY  f9g3_MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY _  1  I 

3.  installation  and  location  - - - 

NAVAL  AIR  warfare  CENTER,  AIRCRAFT  CiV.  PATUXENT  RIVER,  MARYLAND _ 

4.  PROJICT  title  project  NUMBEC 


aircraft  technologies  laboratory 


2.  supplemental  DATA;  (CONTINUED) 


P-920S 


EQUIPMENT 

UL  TRASTRUCTURES 
LABORATORV  EQUIPMENT 


FISCAL  VEAR 

PROCURING  APPROPRIATED  COST 
AHEfiOEEiAIlQbl  Qfi_E£nU£Sl£Il  (tnnQl 
NIF  1890  830 


TOTAL 


1  .9A0 


.-„rc”,1391e 
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1.  COMPONENT 

FY  1993_MILITARY  CONSTRUCTION  PROJECT  DATA 

NA  VV 


3.  installation  and  location  /UIQ  M00421  1.  PROJ€CT  title 

NAVAL  AIR  WARFARE  CENTER.  AIRCRAFT  DIV.  SCIENCE  AND  ENGINEERING 

PATUXENT  RIVER,  MARYLAND  FACILITIES  (PHASE  I) 


s.  program  element  e.  catecor*  code 


7.  PROJECT  number 


».  PROJECT  COST  (ROOD) 


0606e96N 


311.10 


P-B30S 


a.  COST  ESTIMATES 


64, 100 


ITEM 

U/M 

quantity 

UNIT 

COST 

COST 

(SOOO) 

SCIENCE  AND  ENGINEERING  FACILITIES  . 

SF 

622,740 

- 

7 1 . 000 

BUILDING  . 

SF 

415.250 

120,00 

(  49.830) 

BUILDING  ALTERAT IONS  . 

SF 

207.490 

49.00 

(  10.170) 

BUILT-IN  EQUIPMENT  . 

LS 

- 

- 

(  11.000) 

SUPPORTING  FACILITIES . 

- 

- 

- 

22.890 

UT IL 1 T lES . 

LS 

- 

- 

(  15,590) 

PAVING  AND  SITE  IMPROVEMENT . 

LS 

- 

- 

(  7.300) 

subtotal  . 

- 

- 

- 

93.890 

contingency  (  S.O^) . 

- 

- 

- 

—1.200 

total  contract  COST . 

- 

- 

- 

98,590 

SUPERVISION,  INSPECTION  &  OVERHEAD  (  6.0*4)  .  . 

- 

- 

- 

— L.fllO 

subtotal  . 

- 

- 

- 

104,500 

LESS:  FUTURE  PHASE  FUNDING  . 

- 

- 

- 

50,400 

total  request . 

- 

- 

- 

64, 100 

EQUIPMENT  PROVIOED  FROM  OTHER  APPROPRIATIONS  . 

(NON-aDD 

_ 1 

(  5 . 000 ) 

to.  OtSCRiPTlON  OP  PROPOSED  CONSTRUCTION  I 

Multi-Story  Steel-framed  masonry,  concrete. 

metal  or  compos 

i  t  e  pane 

1 

buildings,  concrete  spread  footing,  slab  on  grade  and  reinforced  concrete 
slab  floors,  steel-framed  bar  joists  with  metal  deck  and  built-up 
roofing;  chitted  water  system,  air  conditioning,  raised  computer 

flooring,  explosion  proof  construction,  special 

aircraft  power  systems, 

clean  rooms,  special  compa r tmenta I  intelligence 
systems,  fire  protection  systems,  elevators;  uti 

facilities,  lab  suppor  t 
lity  upgrades; 

alterations  to  existing  facilities  to  include  upgrade  of.  wall  and 

floor 

systems,  air  conditioning,  lab  support  systems, 
and  utilities. 

fire  protection  system 

REQUIREMENT;  622.740  SF  ADEQUATE: _ Q  SF  SUBSTANDARD  ;  ( _ 2jQ2_4aQ 

EfiOJlCI 

Provides  a  consolidated  complex  of  buildings  for  science  and  engineering 
functions. 

R£QUl££liil£UI 

Science  and  engineering  facilities  ere  required  at  Patuxent  River  because 
of  the  Presidents  recommendations  to  realign  the  Naval  Air  Warfare 
Center.  Aircraft  Division,  Warminster.  Pennsylvania  (formerly  the  Naval 
Air  D  a  V  e I o  pme  n  t  Center).  A  comb (nation  of  new  and  renovated  facilities 
will  accommodate  critical  research  and  development  for  aircraft  and  air 


substandard  :  ( _ 2jQ2_4aQ)  SF 


(CONT I NUED  on  dp  1 391C  ) 


DD/ofcMSgi 
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13.3 


I.  COMPONENT 


FY  1893  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


3.  installation  and  location 


NAVAL  AIR  WARFARE  CENTER.  AIRCRAPT  QIV.  PaTUXENT  RIVER.  MAR'LAND 


4.  PHOJECT  title  5.  PROJECT  NUMBER 

SCIENCE  AND  ENGINEERING  FACILITIES  (PHASE  I)  P-03OS 


1.  REQUIREMENT:  (CONTINUED) 

REQUIREMENT  (CONTINUED) 

systams  to  matt  futura  raquiramants  of  ant i -submar  I na  warfara  and 
tactical  air  capab i I i t ias . 

CURRENT  SITUATION : 

NADC  has  baan  racommandad  for  closura,  and  its  functions  ara  to  ba 
ralocatad  to  Patuxant  Rivar. 

JMPACT  IF  NOT  PROVIDED : 

This  cantar  will  not  ba  abla  to  support  tha  Prasidant’s  raconmands t i ons 
for  closing  NADC  In  ordar  to  straamiina  OOD’s  RDT&E  oparations. 


12.  supplemental  DATA: 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
HANDBOOK  1190.  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


(1)  STATUS 

(A)  DATE  DESIGN  started . .  Q4ifl2 

(B)  PERCENT  complete  AS  OF  JANUARY1B92 . . Q. 

(C)  DATE  DESIGN  35*4  COMPLETE . .  Q7^2 

(0)  DATE  DESIGN  complete . 


(2)  BASIS; 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  where  DESIGN  WAS  MOST  RECENTLY  USED 


YES _ NOJL- 


(3)  TOTAL  COST  (C)  -  (A)  ♦  (B)  OR  (D)  ♦  (E);  (*000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( ) 

(B)  ALL  other  DESIGN  COSTS . ( ^2*680  ) 

(C)  TOTAL . . .L.ilED 

(D)  contract . ( _ a^ZDD) 

(E)  IN-HOUSE . ( _ 2fiQ) 


(4 )  CONSTRUCT  ION  START . 


.  .  . 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  associated  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRIATIONS: 

FISCAL  YEAR 

EQUIPMENT  PROCURING  APPROPRIATED  COST 

NQMFNCl  A  TURF  AEEfiQEBlAllDW  DR  REQUCSIED  11QQQI_ 

laboratory  equipment  5.000 


total 


6.000 


DD/o1"c"y,  1391c 

t/M  010>-l>  -eoi-MK 


PREVIOUS  EDITIONS  MAv  BE  USED  INTERNALLY 

until  exhausted 


134 


• 

BASE  CLOSURE  AND  REALIGNMENT 

1991 

NAVY 

FINANCIAL  SUMMARY 

(DOLLARS  IN  THOUSANDS) 

ACTIVITY:  NUWC 

ONE-TIME 

IMPLEMENTATION  COSTS: 

FY92 

FY93 

FY94 

FY95 

FY96 

FY97 

TOTAL 

Military  Construction 

0 

13900 

25000 

0 

0 

0 

38900 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Oparations 

0 

0 

0 

0 

0 

0 

0 

Environmental 

150 

0 

0 

500 

0 

0 

650 

Environmental  (Supplemental) 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

0 

12638 

10666 

9406 

31713 

0 

64423 

Military  Personnel  -  PCS 

0 

0 

0 

0 

20 

0 

20 

Other 

0 

5923 

0 

0 

0 

0 

5923 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

0 

0 

0 

0 

0 

0 

0 

TOTAL  COSTS 

150 

32461 

35666 

9906 

31733 

0 

109916 

TOTAL  SUPPLEMENTAL  COSTS 

0 

0 

0 

0 

0 

0 

0 

SAVINGS: 

9 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

4753 

-898 

-12267  - 

16807  - 

16806  - 

14678 

-56703 

Military  Personnel 

-84 

-189 

-145 

-112 

-235 

-367 

-1132 

Other 

-3478  - 

13025 

-15198  - 

19819  - 

15461 

-9755 

-76736 

Civilian  ES 

(  83J( 

-299 )[  -484) [ 

-560)  ( 

-459)1 

-316) 

0 

Military  ES 

(  -3]( 

-3)[  -2]( 

-2)[ 

-9)[ 

-9] 

0 

TOTAL  SAVINGS 

1191  - 

14112 

-27610  - 

36738  - 

32502  - 

24800 

-134571 

ONE-TIME 

IMPLEMENTATION  COSTS: 

(Funded  by  other  Appropriations) 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing  Operations 

0 

0 

0 

0 

0 

0 

0 

Operations  £  Maintenance 

6273 

0 

0 

0 

0 

0 

6273 

Military  Personnel  -  PCS 

0 

0 

0 

0 

0 

0 

0 

Other 

1771 

0 

0 

0 

0 

0 

1771 

TOTAL  COSTS 

m 

8044 

0 

0 

0 

0 

0 

8044 

w 

1 0  0 

BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY :  NOWC 


IMPLEMENTATION  COSTS: 

FY92 

rY93 

FY94 

Fy95 

FY96 

FY97 

TOTAL 

Military  Conatruction 

0 

13900 

25000 

0 

0 

0 

38900 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Oparations 

0 

0 

0 

0 

0 

0 

0 

Environmant 

ISO 

0 

0 

500 

0 

0 

650 

Oparations  £  Maintanance 

11026 

11740 

-1601 

-7401 

14907  - 

14678 

7720 

M n it  _ry  Parsonnal 

-84 

-189 

-145 

-112 

-215 

-367 

-1112 

Othar 

-1707 

-7102  - 

15198  - 

19819 

-15461 

-9755 

-70813 

Homaownars  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sala  Ravanuas  (-) 

0 

0 

0 

0 

0 

0 

0 

Civilian  ES 

1  83] 

(  -299] ( 

-484  ]( 

1 

o 

[  -459]  ( 

-316] 

0 

Military  ES 

I  -3] 

(  -3Jl 

-2]  I 

-2) 

(  -9)1 

-9] 

0 

IMPLEMENTATION  COSTS 

9385 

18349 

8056  - 

26832 

-769  - 

24800 

-16611 

13b 


BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 


NAVAL  UNDERSEA  WARFARE  CENTER 

Closure/Realignment  Action:  Naval  Undervater  Systems  Center  (NUSC) ,  Newport, 
RI  will  be  realigned  into  the  Naval  Undersea  Warfare  Center  (NUWC)  Newport 
Division.  This  Division  will  have  the  combined  mission  and  functions  of  the 
NUSC  Newport  and  New  London  laboratories,  the  Trident  Command  &  Control 
Systems  Maintenance  Activity  (TRICCSMA) ,  as  well  as  responsibility  for 
functional  realignments  from  Naval  Sea  Combat  Systems  Engineering  Station 
(NSCSES),  Norfolk,  VA;  Naval  Oceans  Systems  Center  Naval  (NOSC) ,  San  Diego, 

CA;  Naval  Coastal  Systems  Center  (NCSC) ,  Panama  City,  FL;  and  Naval  Weapons 
Support  Center  (NWSC),  Crane,  IN.  The  NUWC  mission  is  to  ‘‘operate  the  Navy's 
full  spectrum  research,  development,  test  and  evaluation,  engineering  and 
Fleet  support  center  for  submarines,  autonomous  underwater  systems,  and 
offensive  and  defensive  weapon  systems  associated  with  undersea  warfare" . 

TRICCSMA  Newport  and  NSCSES  Norfolk  will  be  administratively  transferred 
in  place  and  an  additional  122  billets  transferred  to  the  Naval  Surface 
Warfare  Center.  Two  hundred  workyears  from  NCSC  Panama  City,  300  workyears 
from  NOSC  San  Diego,  and  100  workyears  from  NWSC  Crane  will  transfer  to  the 
NUWC  Newport  Division.  Of  these,  520  billets  are  accountable  in  the  Division 
summary,  and  80  billets  eliminated  due  to  consolidation  efficiency.  The  NUSC 
New  London  laboratory  staff  will  be  reduced  to  492  by  transfer  of  billets  to 
Newport,  to  the  Naval  Surface  Warfare  Center  (NSWC)  Dahlgren  Division,  and 
elimination  of  civilian  and  military  billets.  Naval  Undersea  Warfare 
Engineering  Station  (NUWES),  Keyport,  Washington  will  be  realigned  into  the 
Naval  Undersea  Warfare  Center  (NUWC)  as  the  Keyport  Division.  Under  the 
planned  realignment,  NUWES  will  remain  the  Navy's  unique  undersea  warfare 
engineering  center  providing  engineering,  scientific  test  and  evaluation, 
design  and  performance  analysis,  and  technical  assessment  for  ASW/USW  weapons, 
targets  and  countermeasures,  acoustic  systems,  weapons  control  systems  and 
testing  ranges.  NUWES  will  continue  to  function  as  the  maintenance  depot  for 
USW  systems,  weapons  and  components  and  continue  to  provide  waterfront 
ordnance  and  retail  ammunition  services  in  the  Puget  Sound.  An  additional  55 
workyears  of  undersea  weapons  (MK  46,  MK  48,  MK  50)  in-service  engineering 
functions  will  migrate  to  NUWES. 


One-time  Implementation  Costs: 

Military  Construction'  The  Base  Closure  Commission  was  told  that  the 
construction  tosts  from  this  realignment  would  be  $39. 6M.  This  budget  totals 
$38. 9M. 


Location/Proiect  Title 

Year  of 

Award 

Amount 

SfOGO-) 

Newport 

Electronic  Systems  Lab 

1993 

S13.900 

Subtotal 

1993 

$13,900 

Newport 

Engineering  Research  Lab 

1994 

S25 .000 

Subtotal 

1994 

$25,000 

137 


BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 

NAVAL  UNDERSEA  SYSTEMS  COMMAND  (cont'd) 


Family  Housing  Construction:  None. 

Family  Housing  Operations :  None . 

Oneratlons  &  Maintenance:  Personnel  Relocation  Costs:  Realignment  of 
TRICCSMA  and  NSCSES  is  accomplished  in  place,  and  personnel  transfer 
acceptance  is  assumed  to  be  100%.  In  contrast,  functional  transfers  from  NCSC 
Panama  City,  NOSC  San  Diego  and  KUSC  Crane  assume  a  transfer  acceptance  of 
only  10%  after  relocation  bonuses  have  been  offered.  The  NUSC  New  London 
transfer  acceptance  rate  to  positions  in  Newport  has  been  assumed  to  be  60%. 
with  use  of  relocation  and  retention  bonuses  and  high  grade  relocation 
services.  The  cost  of  bonuses  is  budgeted  at  the  receiv.,.ng  activity.  All 
other  personnel  relocation  costs  are  budgeted  at  the  losing  activity. 

Equipment  Relocation  Costs;  Relocation  costs  for  individual  R&D  laboratories 
Include  the  labor  cost  of  disassembly,  reassembly,  calibration  and 
certification  as  well  as  the  cost  of  transporting  the  equipment  to  the 
receiving  location.  The  cost  of  relocating  equipment  from  New  London  to 
Newport  is  Included  in  the  budget  exhibit.  The  cost  of  equipment  relocation 
from  NCSC  Panama  City,  NOSC  San  Diego  and  NWSC  Crane  does  not  show  because  it 
is  counted  as  an  expense  at  the  losing  activity  and  is  accounted  for  in  other 
Warfare  Center  summaries.  New  Hire:  This  category  includes  costs  associated 
with  hiring  replacements  for  employees  that  decline  to  transfer. 

Procurement  Items:  Procurement  costs  include  secure  digital 
communication  systems  to  partner  NUWC  sites.  Major  equipment  procurement  are 
those  used  to  perform  functions  transferred  from  other  activities  to  the 
Newport  site. 

Revenue  from  Land  sales ;  None . 


Environmental :  No  environmental  clean-up  and  compliance  costs  were  identified 
because  this  is  a  realignment  and  costs  will  be  part  of  normal  operating 
budget.  Only  environmental  costs  for  property  which  will  be  excessed  are 
included  in  this  budget. 

Relocation  of  NUSC  New  London  assets  to  NUSC  Newport  will  require  an 
Environmental  Assessment  (EA) .  Issues  to  be  addressed  include  changes  in  land 
use,  increases  in  air  and  water  emissions  (from  labs),  and  increases  in 
traffic.  The  EA  would  also  study  Impacts  to  community  infrastructure  (police, 
fire,  schools,  housing)  resulting  from  Increases  in  personnel  in  the  Newport 
area . 
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Savings : 


Military  Construction:  None. 

Family  Housing  Construction :  None . 

Family  Housing  Operations :  None . 

Operations  &  Maintenance:  Savings  are  driven  by  salaries  associated 
with  military  and  civilian  billets  eliminated  through  consolidation 
efficiency.  Reduced  costs  for  plant  operation  and  maintenance  at  TRICCSMA  are 
offset  by  similar  Increased  costs  (described  above)  at  NUSC.  All  savings 
result  from  avoided  salary  costs  of  250  workyear  (civilian)  efficiency  gains. 
Workyear  reduction  occurs  mid  year  in  FY  1996.  Average  salary  cost  is  $55K 
(FY  1996  dollars) .  Reflects  additional  travel  costs  to  partner  NUWC 
activities  and  operation/maintenance  services  for  secure  digital 
communications  with  partners.  Operation  and  maintenance  costs  increase 
significantly  at  the  Newport  site  because  of  the  influx  of  personnel  and 
increased  plant  operations  cost  from  construction  of  new  buildings.  Military 
pay  (NIF)  costs  increase  from  transfer  of  TRICCSMA  (RMS  funded)  billets  into 
the  Newport  (NIF)  organization. 

Military  Personnel:  There  are  savings  of  1  officer  and  8  enlisted 
personnel  for  a  reduction  of  $84,000  and  $283,000  respectively. 

Other :  Includes  NIF,  OPN,  RDT6tE,  SCN,  and  WPN  savings  generated  by 
reduced  labor  expense.  Labor  cost  reductions  are  a  result  of  workload 
reductions,  workforce  reductions,  and  economies  and  efficiencies  of 
operations . 
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t.  COMPONEKII 

FY  1993_MILITARY  CONSTRUCTION  PROJECT  DAT  X 

NAVY 


3.  installation  and  location  /yiQ  :N6660<1  •’KOJECT  title 

NAVAL  UNDERSEA  WARFARE  CENTER  DIVISION.  ELECTROMAGNETIC  SYSTEMS 

NEWPORT,  RHODE  ISLAND _  LABORATORY 


5.  ^ROGDAM  element  6.  CATEGORY  CODE  TT  RROJECT  NUMBER  1 8.  PROJECT  COST  (•000) 


0605 896N 


317.10 


P-105S 


t.  COST  ESTIMATES 


ELECTROMAGNETIC  SYSTEMS  LABORATORY  . 

BUILDING  . 

BUILT-IN  EOUIPMENT  . 

SUPPORTING  facilities . 

ELECTR ICAL  UTILITIES  . 

MECHANICAL  utilities  . 

PAVING  AND  SITE  IMPROVEMENT . 

subtotal  . 

CONTINGENCY  (  5.0%) . 

total  contract  cost . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  . 

total  request . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


QUANTITY 


91,250 

91,250 


13,900 


114.00 


(NON-ADD 


COST 

<S000) 


11,250 
(  10.400 ) 
(  B50  ) 

1,240 
(  420 ) 

(  380 ) 

(  440 ) 

12,490 

_ B3D 

13.120  ! 

7BQ 

13.900 

35,750) 


10.  OESCRIRTlON  OR  RRQROSED  CONSTRUCTION 

Multi-slory  stfol  from*  building,  r«inforc«d  concroie  sproad  footings  and 
floors,  pracasi  concrata  and  brick  facad  axtarior  walls,  built-up 
roofing,  alavators,  anachoic  chambars,  sacura  compa r tman t a d  information 
araa.  sacura  spaca  for  submarina  communications  and  alacironic  warfare 
systams,  tachnical  laboratorias  for  rasaarch  and  systams  intagration, 
uniqua  laboratory  support  spacas,  fira  protaction  system,  air 
conditioning,  and  utilitias. 


REQUIREMENT: _ 91-250  SF  ADEQUATE: _ Q  SF  SUBSTANDARD; _ 

£&QJ££I: 

Providas  a  sacura  rasaarch.  davalopmant.  fast  and  evaluation  (RDT&E) 
laboratory  for  shora-basad  tasting  of  communications  and  electronic 
warfare  systams.  including  Its  llfa-cyda  support,  for  all  submarines. 
BIQUlBildlNI : 

Adequate  and  unique  shora-basad  RDTgiE  facilities,  at  NUWC  Newport,  for 
assantial  intagration  of  submarine  communications  and  electronic  warfare 
systems  for  all  submarine  (SSBN.  SSN )  missions,  including  anti-submarine 
warfare  (ASW),  anti-surface  ship  warfare  (ASSW).  s ur v a i I  I  a nc a ,  strike 
warfare,  and  strategic  datarrance.  These  functions  will  be  transferred 
from  the  former  NUSC  New  London  to  NUWC  Newport  as  a  requirement  of  the 
Defense  Base  C I osu r a /R ea I i gnmen t  Plan.  Submarine  operations  require 
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1.  COMPONENT 

NAVY 

FV  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  date 

3.  INSTALLATION  AND  LOCATION 

NAVAL  UNDERSEA  WARFARE  CENTER  DIVISION.  NEWPORT.  RHODE  ISLAND 

4.  PROJECT  title 

5.  PROJECT  NUMBER 

electromagnetic  SYSTEMS  LABORATORY 

P-105S 

REQUIREMENT:  (CONTINUED) 

RiQUlREMENT :  (CONTINUED) 

substantial  improvtment  in  connactivity  to  National  Coimiand  Authoritias 
for  targatIng  data,  as  wall  as  command  and  control.  Improvad  spaad  and 
dapth  parformanca  of  submarina  sansor  systams  to  raduca  tha  vu I narab i I i t y 
to  dataction  Is  a  furthar  nacassity.  U.S.  submarInas  ara  bacoming  mora 
vulnarabla  to  dataction  and  attack,  thus  ptacing  avar- Incraas i ng  damands 
on  our  stratagic  communications  systams  for  SSBN's.  Tha  U.S.  Navy 
forward  araa  marltima  siratagy  for  SSN's  witi  placa  thasa  submarinas  in 
hostila  watars  during  critical  pariods.  compounding  tha  problam  of 
providing  sacura  raliabla  covari  communications  to  these  vassals.  The 
axpanding  SSN  missions  in  ASSW,  as  wail  as  tha  introduction  of 
long-range  cruise  missiles  into  tha  strike  warfare  scenarios,  ara  greatly 
increasing  tha  damands  upon  communications  and  alectronic  warfare  support 
measures  (EWSM)  systems.  Newport  will  be  tha  Navy's  principal  canter  for 
unique  submarine  communications  systems,  electronic  warfare  (EW)  systams, 
and  a  I ac t r o-ma gna t i c  (EM)  electro-optics  reconnaissance  and  search 
systams.  Tha  expanded  workload  covers  developments  in  tha  specialized 
submarine  EM  areas  of  antennas,  exterior  communications.  EW  systems, 
electro-optics,  periscopes,  and  EM  compatibility.  Major  programs  within 
these  areas  include  development  of  tha  Submarine  Integrated  Antenna 
System,  the  Navy's  Satellite  Communication  Program.  Coitmun  i  ca  t  i  ons  RDTiE, 
Periscope  Program,  Ship  EM  Improvaments  Program,  and  an  expanding 
technology  base  program  to  provide  the  basic  research  relevant  to  current 
and  future  submarine  EM  needs. 

Facilities  to  provide  space,  configuration,  security,  shielding,  and 
other  unique  attributes  which  do  not  exist  at  this  activity.  Anechoic 
chambers  do  not  exist  to  provide  an  adequately-sized  quiat  zone  for  the 
full  range  of  submarine  antennas.  Secure  shielded  facilities  for 
shore-based  tasting  of  some  systems  under  development  do  not  exist. 
iM£AIlI_iL.llDJ_ERQVlD£D : 

Inability  to  comply  with  Base  C I  os ur a/ Rea  I  I gnmen t  actions  to  provide 
special  access  spaces  at  NUWC  Newport  for  secure  RDT&E  and  complete 
integration  of  submarIna  EM  systems  prior  to  at-sea  testing,  saving 
operational  submarina  time  and  costly  rework.  Delay  in  advanced  EM 
improvements  causing  continued  platform  vulnerability  to  enemy  threats 
and  detection.  Tha  activity  will  not  be  able  to  accept  the  t,397 
personnel  being  transferred  to  NUWC  Newport  under  tha  Base 
C I  os ur e / Rea  I i gnmen t  plan. 


/ofcMaslc 

tm  owi-ir-ooi-seis 


PREVIOUS  EDITIONS  MAV  BE  USED  INTERNALLY 

until  exhausted 


(CONTINUED  ON  DD  1391C ) 


RAGE  NO. 


1.  COMPONENT 

NAVY 

FY  1993_MILITARY  CONSTRUCTION  PROJECT  DATA 

2.  DATE 

3.  installation  and  location 

NAVAL  UNDERSEA  WARFARE  CENTER  DIVISION,  NEWPORT.  RHODE  ISLAND 

4.  PROJfCT  title 

b.  PROJECT  number 

electromagnetic  SYSTEMS  LABORATORY 

P-105S 

12.  supplemental  DATA: 


A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 

handbook  ngo.  "facility  planning  and  design  guide.") 

(1)  STATUS: 

(A)  DATE  DESIGN  started . -  Q6-Q2 

(B)  PERCENT  complete  AS  OF  JANUARY1992  .  . a 

(C)  DATE  DESIGN  35%  COMPLETE . . lllzflZ 

(D)  DATE  DESIGN  COMPLETE . . 02^ 

(2)  BASIS: 

(A)  standard  or  definitive  DESIGN:  YES _ NOX_ 

(B)  where  design  was  MDST  recently  USED:  _ 

(3)  total  cost  (C)  -  (A)  +  (B)  OR  (D)  ♦  (E):  (*000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ 24Q  ) 

(B)  ALL  other  design  COSTS . ( _ 3BD  ) 

(C)  total . 

(O'  CONTRACT . ( _ JL.QQQ  ) 

(E)  IN-HOUSE . ( _ IDD) 

(4)  CONSTRUCT  ION  START . 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 


APPROPR I  AT  IONS : 

FISCAL  YEAR 

EQUIPMENT 

PROCURING 

appropriated 

COST 

liQMLtiC  LAlURi 

AEEBQEBIAIIDN 

Dfi_B£DU££l£D 

llQQQi- 

VARIOUS  AND  RELATED 

RDTiE/ACP 

1988  thru  1991 

35.750 

EQUIPMENT  INCLUDING 
COMPUTER  SYSTEM, 
COMMUNICATION  CONTROL 
SUITES.  ANECHOIC 
chamber.  PERISCOPE 

BOUYS,  ANTENNAS.  OPTICS 
laboratory . 

0 

MISCELLANEOUS 

0 

instruments 

TOTAL 

35.750 

DO, 1391c 

$/M  0103-i»-00i-3«iS 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  PROJECT  RELIANCE 

ONE-TIME 

IMPLEMENTATION  COSTS:  FY92  FY93  FY94  FY95  FY96  FY97  TOTAL 


Military  Construction  0 

Family  Housing 

Construction  0 

Operations  0 

Environmental  0 

Environmental  (Supplemental)  0 

Operations  &  Maintenance  0 

Military  Personnel  -  PCS  0 

Other  0 

Homeowners  Assistance  0 

Land  Sale  Revenues  (-)  0 

TOTAL  COSTS  0 

TOTAL  SUPPLEMENTAL  COSTS  0 


SAVINGS; 


Military  Construction  0 

Family  Housing 

Construction  0 

Operations  0 

Operations  £  Maintenance  0 

Military  Personnel  0 

Other  0 

Civilian  ES  0 

Military  ES  [  0]( 

TOTAL  SAVINGS  0 


ONE-TIME 

IMPLEMENTATION  COSTS: 


(Funded  by  other  Appropriations) 


Military  Construction  0 
Family  Housing  Operations  0 
Operations  £  Maintenance  0 
Military  Personnel  -  PCS  0 
Other  50 

TOTAL  COSTS  50 


6980 

9400 

0 

0 

0 

16380 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

1240 

1240 

6820 

75 

9375 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

6980 

10640 

1240 

6820 

75 

25755 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0  ( 

-4)1 

-4) 

0 

0)1 

0][ 

0)[ 

0)1 

0) 

0 

0 

0 

0 

0 

0 

0 

5600 

0 

0 

0 

0 

5600 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

50 

5600 

0 

0 

0 

0 

5650 

lih 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 


ACTIVITY ;  PROJECT  RELIANCE 


IMPLEMENTATION  COSTS ;  FY92 


Military  Construction  0 

Family  Housing 

Construction  0 

Operations  0 

Environment  0 

Operations  £  Maintenance  0 

Military  Personnel  0 

Other  50 

Homeowners  Assistance  0 

Land  Sale  Revenues  (-)  0 

Civilian  ES  0 

Military  ES  [  0] 

IMPLEMENTATION  COSTS  SO 


(DOLLARS  IN  THOUSANDS) 


FY93  FY94  FYSS  FY96  FY97  TOTAL 


12580  9400  0  0  0  21980 

0  0  0  0  0 

0  0  0  0  0 

0  0  0  0  0 

0  0  0  0  0 

0  0  0  0  0 

0  1240  1240  6820  75  9425 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  I  -4][  -4)  0 

OK  OK  0)[  0)[  0)  0 

12580  10640  1240  6820  75  31405 


o  o  o  o  o 


BASE  CIJ3SURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 


PROJECT  RELIANCE 

Closure /Real lynment  Action:  Consolidate  the  Army  Institute  of  Dental 

Research  with  the  Navy  Dental  Research  Institute  (NDRI).  Collocate  the  Blood 
Research  functions  from  the  closing  Letterman  Army  Institute  of  Research  with 
the  Navy  Medical  Research  Institute  (NMRI) . 


One-time  Implementation  Costs: 


Military  Construction:  Three  projects  are  required  at  Navy 
installations  receiving  these  functions  to  accommodate  the  increased  workload 
&  personnel . 


Lo c a t i on/Proiect  Title 

Year  of 
Award 

BRAC 

Amount 

S  000 

MILCON 

Amount 

S  000 

Great  Lakes 

Dental  Research  Lab 

1993 

$  2.980 

0 

♦Bethesda 

Applications  Lab 

1993 

$  4,000 

$ 

5,600 

Subtotal 

1993 

$  6,980 

$ 

5,600 

Be the s da 

Blood  Research  Lab 

1994 

$  9,400 

Subtotal 

1994 

$  9,400 

*  conjunctively  funded  project 

Family  Housing  Construction:  None 

Family  Housinz  Operations:  None 

Operations  &  Maintenance:  None 

Procurement  Items:  Collateral  equipment  for  the  new  laboratories. 
Revenue  from  Land  sales:  None 


Recurring  Costs: 

Family  Housing  Operations:  None 


*1  i 


Operations  &  Maintenance:  None 


gavin^s : 


Military  Construction:  None 
Family  Housing  Construction:  None 
Family  Housine  Operations:  None 
Operations  &  Maintenance:  None 

Military  Personnel:  There  are  no  net  savings  as  a  result  of  these 
actions  because  all  Naval  personnel  are  being  transferred. 

Other :  None 

Environmental :  None . 
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1.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location  /UIC  N65786 
NAVAL  dental  research  INSTITUTE. 


s.  program  element 


0807 796N 


6.  CATEGORY  CODE 

7.  PROJECT  number 

310. 31 

P-569S 

4.  PROJECT  title 

dental  research  facilities 

RENOVAT I  ON 


t.  PROJECT  COST  («000) 


2.eeo 


•  .  COST  ESTIMATES 


dental  research  facilities  renovation.  .  ,  . 
prefabricated  building  installation.  .  .  . 

ADMINISTRATIVE  BUILDING  UPGRADE . 

BUILDING  CONVERSIONS  . 

SUPPORTING  facilities . 

utilities  upgrade . 

PAVING  AND  SITE  IMPROVEMENT . 

SUBTOTAL  . 

CONTINGENCY  (6.0*/.) . 

total  contract  cost . 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0TL)  . 

total  request . 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS 


QUANTITY 


UNIT 

COST 

COST 

(SOOO) 

_ 1 

- 

- 

■HSfl 

- 

- 

- 

1,620 

- 

(  1 . 300  ) 

- 

(  320) 

- 

2.670 

_ 130 

2.600 

- 

IflQ 

- 

2.980 

(NON-ADD 

(  0) 

10.  oeSCRiPTlON  OP  PROPOSED  CONSTRUCTION 

R*novations  to  lhr««  buildings  to  includ*  txlRnsivt  inlarlor  rtmodeling, 
moving  •Itclric,  wst«r,  gas,  and  staam  linas;  upgrading  utllilias 
systams:  providing  backup  powar;  aracting  four  pr a f ab r  i  ca t ad  buildings;' 
and  parking  araas. 


1 1 .  REQUIREMENT :  AS_B£flUlR£D 

EBQJLLI 

Providas  for  ranovation  of  axisting  facilitias  to  accorrmoda  t  a  tha 
ralocalion  of  tha  Army  Dantal  Rasaarch  Command  from  Fort  Maada.  Maryland 
to  this  activity. 

RFQUIRFMFNT : 

Adaquata  facilitias  to  accommodata  tha  Army  Dantal  Rasaarch  Command  which 
is  baing  ralocatad  as  a  rasult  of  a  basa  closura  and  raalignmant 

dac I s i on . 

CUBfiEfjl  SIIJJAIIQN 

Existing  facilitias  ara  inadaquata  and  ara  not  configurad  for  laboratory 
and  rasaarch  work.  Additional  spaca  is  naadad  to  housa  laboratory 
animals.  Utility  systams  naad  to  ba  upgradad  to  accommodata  tha  largar 
alactrical  capacity  and  air  conditioning  damands  of  tha  Army's  aquipmant. 
Unusad  a  dm i n I s t r a t i v a  spaca  must  ba  ranovatad  for  additional  parsonnal. 
IbilEALl-J.£-NQl-EBQYlD£D 

Tha  Prasidant's  basa  closura  and  raalignmant  dacislon  to  collocala  tha 


DD/ofc"T,1391 

»/«  010J-IP-001-OT10 


PREVIOUS  EDITIONS  MAY  BE  USED  INTERNALLY 
until  EXHAUSTED 


(CONT INUED  ON  DP  T39TC ) 
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I.  COMPONENT 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


NAVY 


3.  installation  and  location 


NAVAL  dental  research  INSTITUTE,  GREAT  LAKES.  ILLINOIS 


4.  ppoject  title 


5.  PROJECT  number 


DENTAL  RESEARCH  FACILITIES  RENOVATION  P-569S  _ 


1.  REQUIREMENT:  (CONTINUED) 

IMPACT  IF  NOT  PROVinFfT:  (CONTINUED) 

Army  and  Navy  Dantal  Rasaarch  Conmands  at  this  activity  cannot  be 
Implamantad. 


2.  supplemental  DATA: 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART  II  OF  MILITARY 
handbook  1190,  “FACILITY  PLANNING  AND  DESIGN  GUIDE.") 

(1)  STATUS: 

(A)  DATE  DESIGN  started . IQzflL 

(B)  PERCENT  complete  AS  OF  JANUARV1092  . L5. 

(C)  DATE  DESIGN  3514  COMPLETE . Q4.:iflZ 

(D)  DATE  DESIGN  COMPLETE . QfliflZ 


(2)  BASIS: 

(A)  standard  or  definitive  DESIGN: 

(B)  where  design  was  most  recently  used 


YES _ NOJL_ 


(3)  total  cost  (C)  -  (A)  ♦  (B)  OR  (0)  ♦  (E):  (»000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . ( _ IZB  ) 

(B)  ALL  other  design  COSTS . ( _ IQB  ) 

(C)  total . . 2BB 

(0)  CONTRACT . ( _ 22B) 

(E  )  IN-HOUSE . ( _ 50  ) 


(4 )  CONSTRUCT  ION  STAR  T . 


.  .  .  ^lZz2Z 

(MONTH  AND  YEAR) 


B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPR I  AT  IONS 
NONE 


pcwM  |3Q|a 

I  OSC  78 


0103-ir -001-3811 


PPEviOOS  EDITIONS  MAY  BE  USED  IMIE8NALLY 
UNTIL  exhausted 
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1.  component 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


3.  installation  and  location  /uiC  N64  223 
NAVAL  medical  research  INSIMUTE, 
BETHESDA,  MARYLAND 


S.  program  element 


0605896N 


e.  CATEGORY  CODE 

T.  PROJECT  number 

310.29 

P-425S 

4.  PROJECT  title 

APPLICATIONS  LABORATORY 


8.  PROJECT  COST  (»000) 


4.000 


•  .  COST  ESTIMATES 


ITEM 

U/M 

quantity 

UNIT 

COST 

APPLICATIONS  LABORATORY . 

SF 

46.280 

T75.00 

SUPPORTING  FAC IL 1 T lES . 

- 

- 

- 

electrical  utilities  . 

LS 

- 

- 

mechanical  utilities  . 

LS 

- 

- 

PAVING  AND  SITE  improvement . 

LS 

- 

- 

subtotal  . 

- 

- 

- 

contingency  (5.0%) . 

- 

- 

- 

total  contract  cost . 

- 

- 

- 

SUPERVISION.  INSPECTION  &  OVERHEAD  (  6.0%)  .  . 

- 

- 

- 

subtotal  . 

- 

- 

- 

LESS:  MILCON  ACCOUNT  FUNDING  . 

- 

- 

- 

TOTAL  REQUEST . 

- 

- 

- 

EQUIPMENT  PROVIDED  FROM  OTHER  APPROPRIATIONS  . 

i 

_ 1 

(NON-ADD 

COST 

(SOOO) 


(  200  ) 

( _ ZID  ) 

8.630 

_ 

9.060 
_ SAX) 

9.600 

5.600 
4.000 

0) 


10.  description  Of  PROPOSED  CONSTRUCTION 

Four-Story  r*inforc*d  concr«t«  f r«m*  building,  concrtt*  and  masonry 
walls,  spraad  footings  and  pracast  concrata  roof  with  built-up  roofing, 
animal  housing  araa  and  admi n i s t ra t i va  spacas,  fira  protaction  systam, 
amargancy  powar  systam.  air  conditioning,  and  utilitias. 


n  .  REQU  IREMENT  :  46-2BQ  SF  ADEQUATE: _ Q  SF  SUBSTANDARD  :(  __aa-^QXlQ)  SF 

ESQJILI: 

Providas  animal  housing  and  associatad  a dmi n i s t r a  I  i v a  spaca. 

RFQLl  IRFMFNT  : 

This  activity  providas  ovarall  animat  and  vatarinary  madical  support  to 
tha  Command’s  biomadical  rasaarch  programs.  Adaquata  facilitias  ara 
raquirad  to  maat  incraasad  mission  raquiramants  as  a  rasult  of  tha 
Prasidant's  racommanda  t  ion  to  coMocata  Army  laboratory  assats  at  this 
activity. 

LUSfi£WJ_£IILIAIlQN 

Existing  facilitias.  constructad  in  TB42,  ara  da t a r I  or  a t ad ,  ov ar -c rowd ad , 
and  hava  many  lifa  and  safaty  violations  which  andangar  both  tha  animals 
and  parsonnal.  Animal  housing  laws  raquira  100%  outsida  air  In  animal 
araas  and  prasantly  no  room  maats  this  raquiramant.  Additionally, 
ragulations  raquira  12  air  changas  par  hour  par  araa.  howavar,  soma  araas 
only  hava  ona  or  two.  This  andangars  parsonnal  who  must  braatha 


fORM  I'M  1 
DEC  TS  • 


tm  oioi-ir-ooi-saio 


PREVICXJS  EDITIONS  MAV  BE  USED  INTERNALLV 
UNTII.  exhausted 


(CONT INUED  on  DD  1391C  ) 
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151 


t.  COMPONENT 


NAVY 


FY  1993  MILITARY  CONSTRUCTION  PROJECT  DATA 


2.  DATE 


3.  installation  and  location 


NAVAL  MEDICAL  RESEARCH  INSTITUTE.  BETHESDA.  MARYLAND 


4.  PROJECT  title 


APPLICATIONS  laboratory 


b.  PROJECT  number 


P-425S 


REQUIREMENT:  (CONTINUED) 

CUeBELlJ-SlIUAIlQtl :  (CONTINUED) 

con  I  air  I na t Rd  air  from  animal  holding  rooms.  In  addition,  tamparatura 
control  Is  currantly  not  possibla,  with  tha  tamparatura  In  soma  rooms 
rising  abova  90  dagraas  during  summar  days. 

IMPACT  IF  NOT  PROVIOPfl  : 

Continua  to  subjact  both  animals  and  parsonnal  to  lifa  and  safaty  coda 
violations,  varmin  infastation,  and  alactrical  hazards.  Tha  Prasidant's 
racommanda t ion  to  collocata  othar  sarvica  afforts  at  this  sita  cannot  ba 
imp  I aman  tad. 

ADD  I  T  I  QNA|  : 

This  projact  satisfias  Basa  Closura  and  Raalignmant  raquiramants  to 
ralocata  Army  madical  rasaarch  and  davalopmant  afforts  to  Bathasda.  A  PY 
T993  Military  Construction  projact  at  Bathasda,  P-425,  will  concurrantly 
satisfy  Navy  facility  daficiancias  in  a  similar,  axisting  facility. 


T2.  supplemental  DATA: 

A.  estimated  design  DATA:  (PROJECT  DESIGN  CONFORMS  TO  PART 
HANDBOOK  T100,  "FACILITY  PLANNING  AND  DESIGN  GUIDE.") 


II  OF  military 


(1  ) 


STATUS: 

(A)  DATE  DESIGN  started . .  10-91 

(B)  PERCENT  complete  AS  OF  JANUARY1992  . . 

(C)  DATE  DESIGN  35*4  COMPLETE . . Dd-Q? 

(0)  DATE  DESIGN  COMPLETE . . no-Q? 


(2  ) 


BASIS 

(A)  STANDARD  OR  DEFINITIVE  DESIGN: 

(B)  WHERE  DESIGN  WAS  MOST  RECENTLY  USED 


YES _ N0JL_ 


(3)  total  cost  (C)  -  (A)  ♦  (B)  OR  (D)  ♦  (E):  (»000) 

(A)  PRODUCTION  OF  PLANS  AND  SPECIFICATIONS . (, _ 24Q  ) 

(B)  ALL  OTHER  DESIGN  COSTS . (, _ I4D  ) 

(C)  total  . . . 3Rn 

(D)  CONTRACT . ( _ 355) 

(E  )  IN-HOUSE . ( _ 25  ) 

(4)  CONSTRUCTION  START . . 12-0? 

(MONTH  AND  YEAR) 

B.  EQUIPMENT  ASSOCIATED  WITH  THIS  PROJECT  WHICH  WILL  BE  PROVIDED  FROM  OTHER 
APPROPRI AT  IONS : 

NONE 


bo /o?c^3. 1391c 

S/M  010S-19.001-SS1S 


^tlvious  editions  may  OE  used  internally 
until  exhausted 


Rage  no. 
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BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  P/D  AND  MANAGEMENT 

ONE-TIME 

IMPLEMENTATION 

FY92 

FY93 

FY94 

FYBB 

FY96 

FY97 

TOTAL 

Military  Construction 

Family  Housing 

28543 

39648 

590 

190 

0 

0 

68971 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

Environmental 

0 

0 

0 

0 

0 

0 

0 

Environmental  (Supplemental) 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

0 

2694 

2769 

2546 

1832 

1726 

11567 

Military  Personnel  -  pcS 

0 

0 

0 

0 

0 

0 

0 

Other 

0 

0 

0 

0 

0 

0 

0 

Homeowners  Assistance 

0 

0 

0 

0 

0 

0 

0 

Land  Sale  Revenues  (-) 

0 

0 

0 

0 

0 

0 

0 

TOTAL  COSTS 

28543 

42342 

3359 

2736 

1832 

1726 

80538 

TOTAL  SUPPLEMENTAL  COSTS 

0 

0 

0 

0 

0 

0 

0 

SAVINGS: 

Military  Construction 

0 

0 

0 

0 

0 

0 

0 

Family  Housing 

Construction 

0 

0 

0 

0 

0 

0 

0 

Operations 

0 

0 

0 

0 

0 

0 

0 

0p>eration6  6  Maintenance 

0 

0 

0 

0 

0 

0 

0 

Military  Personnel 

0 

0 

0 

0 

0 

0 

0 

Other 

0 

0 

0 

0 

0 

0 

0 

Civilian  ES 

(  35]( 

35jl 

35)[ 

29]( 

26)1 

20] 

0 

Military  ES 

(  0)[ 

0]( 

0)1 

0][ 

0)( 

0) 

0 

TOTAL  SAVINGS 

0 

0 

0 

0 

0 

0 

0 

ONE-TIME 

IMPLEMENTATION  COSTS: 

(Funded  by  other  Appropriations) 

Military  Construction 

5952 

0 

0 

0 

0 

0 

5952 

Family  Housing  Operations 

0 

0 

0 

0 

0 

0 

0 

Operations  &  Maintenance 

2512 

0 

0 

0 

0 

0 

2512 

Military  Personnel  -  PCS 

0 

0 

0 

0 

0 

0 

0 

Other 

0 

0 

0 

0 

0 

0 

0 

TOTAL  COSTS 

8464 

0 

0 

0 

0 

0 

8464 

15S 


BASE  CLOSURE  AND  REALIGNMENT  1991 
NAVY  FINANCIAL  SUMMARY 
(DOLLARS  IN  THOUSANDS) 


ACTIVITY:  P/D  AND  MANAGEMENT 


IMPLEMENTATION  COSTS:  FY92 


Military  Construction  34495 

Family  Housing 

Construction  0 

Operations  0 

Environment  0 

Operations  &  Maintenance  2512 

Military  Personnel  0 

Other  0 

Homeowners  Assistance  0 

Land  Sale  Revenues  (-)  0 

Civilian  ES  [  35] 

Military  ES  I  0] 

IMPLEMENTATION  COSTS  37007 


FY93 

FY94 

Fy95 

FY96 

Fy97 

TOTAL 

39648 

590 

190 

0 

0 

74923 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

2694 

2769 

2546 

1832 

1726 

14079 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

35)1 

35)1 

29)1 

26) 

I  20) 

0 

0]( 

0)1 

0)1 

0) 

t  0) 

0 

42342 

3359 

2736 

1832 

1726 

89002 
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BASE  CLOSURE  &  REALIGNMENT  1991 
NARRATIVE  SUMMARY 


PLANNING /DESIGN  AND  MANAGEMENT 


Closure/Realignment  Action:  These  costs  support  base  closure  actions  at 
multiple  locations. 


One-time  Implementation  Costs: 

Military  Construction:  MILCON  project  costs  are  all  displayed  in  budget 
exhibits  for  the  applicable  closure/realignment  action.  These  costs  are  for 
design  and  construction  contract  preparation  (Planning  &  Design  (P&D)). 

Family  Housing  Construction :  None . 

Family  Housing  Operations:  None. 

Operations  &  Maintenance:  Provides  for  costs  associated  with  shore 
facilities  planning  including:  review/validation  of  facility  requirements  and 
the  engineering  evaluation  of  existing  building/structure  assets,  review  of 
project  documentation,  project  site  approval,  intergovernmental  coordination, 
environmental  review,  review  of  economic  analysis,  and  contract  administration 
of  related  planning  studies.  Also  includes  costs  associated  with  managing 
real  estate  actions. 

Procurement  Items:  None. 

Revenue  from  Land  sales :  None. 

Environmental :  None . 


Savinas: 

Military  Construction:  None. 

Family  Housing  Construction:  None. 
Family  Housing  Operations:  None. 
Operations  &  Maintenance:  None. 
Military  Personnel :  None . 

Other :  None . 


15o 


